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r. W. A. Foeji No. 1 


1 


Vide Paras S87 to 604 of the P. TF. i. Code, 


1. The cash Book contains two money colnmns, 
head (1) “oash^^ and (2) '^Treasury’' on the pay 
ment side for dlafcingaiahing between payments made 
by oheqnes and those made out of the cash in chest. 
When, however, a cheque is drawn to replenish 
the chest, its number and amount should be entered 
on the payment side in the “Treasury*^ column Noa, 
11 and 12 and the amount only on the receipt side 
as ^'cash from treasury^’ in the '‘oasV^ column No. 4, 
The amount of a cancelled cheque should be shown 
by a special write back entry, as a minus figure 
on the payment side in the ‘^Treasury’' column as 
laid down in paragraph 572 of the Codoi 


Division 


Sub-Division 


Cash Book. 


2, Every entry must be concise, The date, the 
number of voucher if any, the name of the work, 
and such a brief narration as will uomistakably 
indicate the nature of the transaction must be 
entered against each item. The amoaut chargeable, 
or creditable to each separate work, head of account 
or contractor or other person should be separately 
entered, and the amounts to be po&tei by the Division- 
al oflELce into the Abstract Book or Schedules of 
account under each prescribed head of account should 
be distinctly brought out opposite the entries in 
columns 6 and 12 headed '‘classification of Receipts*^ 
and "classification of charges^\ No receipt or 
payment other than of "caah^’ as defined in paragraph 
514 of the code should be entered in the Cash Book. 


Note 1:— A doductaon made at the time of payment credi- 
table to a work or head of acooont other than that to which the 
paym cut itself is chargeable should hoiff ever be entered on 
the receipt side of the Gash Book, 

Note 2 All refunds which the Diviaional Officer decides 
should be credited to ‘‘Refunds of Expenditure” should be so 
noted in the Cash Book in column 6 ‘^olaBSification of receipts” 
the head to be credited such as “Originial Works” “Repairs” 
being also entered in the same column below the works 
“Refunds of Expenditure”, The entry in the Gash Book 
should also be clear so as to show the name of the work on 
account of which the reJbnd is made. But only bona-fidie 
cash recoveries should be entered in the Cash Book, Finos 
for bad workmanship or other dednetions, such as for 
security or accoiding to tenders of oontraotors which 
are made before payment of their bills or un-pnid wages 
of theur workmen should not find a place in the cash book. 
The amount of such deduction entries should be recorded 
in the Day Book or the oontractors certificate or bill and the 
net amount of the payment only entered in the Cash Book, 

3, Transaotioos must ba recorded at the time 
and on the data on which they actually occur and 
strictly in the order of occurrence. If however, 
owing tp the absence of the disbursing officer on 
tour, a cheque issued by him, whilst in camp is 
entered in the Gash Sook maintained at his head quar-* 
ters on a subsequent date, the actual date of issue of 
ilte cheque should be noted in the Cash Book as the 
denominator of a fraction the numerator of whiok 



t 


P. W. A, Fobm Ko. 1. 


^vUl bo the dato on whieb tho transaction is incorpofa- 
ted in tlie Book. A similar procoodiire should be 
observed whoa the double trausaotioa rolating to 
tho realisation o( laisoolUineoua oaslx receipts by a 
subordinate and their payment directly into treasury 
9 incorporated in the Cash Book of the superior 
lisbaraiiip; officer on receipt of the receipted chahin 
*f the treasury from the aubordinatOk as prescribed 
n paragraph i)78 of the Code* 

4. It is a aerioua irregularity to dnaw oh^ai^'^e 
tnd deposit thorn in the cash cheat at tho chiSts oT 
^ear for the purpose of showing tho full amnuMy i*! 
TAut ae utilized or to koep the Cash Book oju *’ 
uOth of Aljan and make disbursements in 
entering them in the Cash Book as having be''ri hM*'o 
in Abau. 

5. Acknowledgments of payments should, t ^ 
far as possible, be taken at the time of payraeni 
and on one of the printed forms prescribed for the 
purpose. They should be numbered in a separJvte 
aeries for oaoh month and tho aerial number of each 
Voucher should be entered in the Cash Book as 
soon as the paynxont transactiou is entered therein. 

6. Whoa an imprest is first given, tho fact 
should bo noted in red ink, in the Cash Book of tho 
disbursing ojBcer giving it, in tho column ^‘To whom 
paid^’; last amount should not bo taken credit for as 
an actual payment, as it will still form a portion of 
the Cash Book balance of tho disbursing officer making 
the advance. If, however a cheque is drawn its 
amount must be shown on both sides of the Cash Book 
Vide note 1. Any subsaquent increases or decreases 
in the amount should bo similajrly noted, the increases 
on the payment side and the daoreaaes on the receipt 
side. 

7. In posting transactions from imprest accounts, 
the recouping disbarsiag officer should enter in his 
Cash Book only the total for each work or head of 
account as brought out in tho abstracti which 
should be prepared in his own office, on the reverse 
of the imprest account 

8. All payments must he oharged off at once to 
the work or service on aooount of which paid. Money 
advanced to a sobordinate for disbursement to labourers 
and at a distance ahotdd be noted in the Cash Book 
in red ink as a temporary advance, in the manner fol- 
lowed when regular imprests are first madeji and when 
the subordinate returns the duly certified muster rolls 
etc. with the unpaid wages* if any, the amoanta 
actually paid should ba charged off to the works 
or servtoas concerned, the funount unpaid being 
retnrned into the cash balance. A similar procedure 
should be observed when the disbursing officer 
reaxovea cash from his chest and takes it with him on 
tear for making payments. 

&. The procedure for dealing with lame expired 
oaucelled and lo^st cheques is prescribed in paragraphs 
b71 and 572 of the code# 



10. The caali balances at end of tbe month shoald 
be detailed thus in a note at foot of the cash book:» 

Cash in chest Rsi 7 — 9 — 5 
Imprest with Mr. B. Johnson 100-— 0— 0 
do Mr, Abdnr Raheem 50—0— Q 

Total cash balance as above 157—9—5 

Bidar treasury 1000—0—0 
Warangal treasury 7000 — 0—0 

Total Treasury Balance 8000 — Q — 0 


11. Cash Books should have their pages maohine 
numbered. As far as possible^ no lines should be 
left blank, but if any space on a page of the Cash 
Book has to be left blank owing to the whole of the 
other page of the same folio being completely written 
np, a diagnol line should be drawn to cancel the 
blank space, so that it may not be possible to make 
any subsequent entries therein. Interpolation o£ 
entries should be avoided as far as possible, but when it 
becomes necessary to make Emy entries between two 
ruled lines or to make any additions to or interpolations 
between entries already made, suoh additions shonld 
invariably be attested by the dated initials of the 
disbursing officer, 
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P, W. A. Form No. 1. 


Warsasal DiTisioa-Offleo Gach Sook of Hr. Hurst 





Receipt 


Pnfce 

o£ 

Be- 

oeipt 

No. Of 
V on- 
clier 

From whom roceivod, & ofcc. 

Cash 

Treasury 

Classification of 
Keceipts 

1 

2 

8 

■ ^ 1 

5 

G 




Bs. 


p- 

Ea, 

a. 

p* 


1 


Balance from previous month. 










In treasiiriGS 



i « V 

2,000 

0 

0 

Biilanco, 



In oheat Bs. 200-0-0 










Imprest with Supervisor, 

Abdul Kadnr, Rs, 150-0-0 

.1.HI 

0 

0 

* * • 

» « * 

... 

do 

2 


Casli drawn from Treasury 

i,.i00 

0 

II 

e.a 



Casli from Treasury^ 

3 


Tiettor of Credit for Azur IS'25 1’’. on 
Waranffal Treasury 



« . t 

50,000 

0 

0 

Letter of Credit. 



Do ICurimaaghr do 

**• 



5,000 

0 

0 

do 

5 

1 

OUl 

Sale proceeds of Trav oiler's bungalow 
sold, to Mr. Nimrouddiu 

2,000 

0 

0 

• 44 



P. W. Revenne. 

r, 

1 

Dcdactions made from tlio Pay bills 
o£ iln 11* Otlloy : — 






j 

1 




Bout of huildiugs 

50 

0 

' 0 

4* • 


|4 « * 

do 



State Insurance ... 

50 

0 

0 


• 


State Insurance* 



Do. of Mr. Jnyavolu 










Bent of bnildings 

20 

0 

0 


... 

... 

P, VV, Koronuo. 



State Insurance 

10 

0 

0 

* m 0 

* 

... 

State Insurance. 



Do of illr. Bajarathnam, State 
Insurance ... ... 

4 

0 

0 

**e 

* * • 

• «♦ 

do 



Do of Mr. Abdul ICadar 

State Insuranco 

2 

0 

0 

• 44 



do 



Mansnb ... 

5 

0 

0 

i 

m04 

. 

Contribution, 



Do of Mr. David 










Security Deposit 

5 

0 

0 


» « * 

• • • 

Deposits* 



State Insnranco ... 

1 

0 

0 


... 


State Insurance, 



Do of Mr. Mabd. Ismail .* — 

Seenrity Deposit , . , 

5 

0 

0 

>*• 

«>< 

>4 • 

Deposits, 



State Inenrance 

1 

0 

0 

•*t 


f •• 

State Insurance, 



Do of Mr. Mohd Ghottae • 










Seenrity Deposit 

6 

0 

0 

• * • 

... 


Deposits, 



State Insnrance 

1 

0 

0 



... 

State Insurance* 



Carried over ... 

4,009 

0 

0 

67,000 

0 

0 




Ottley* Divisional Engineer, for the month of lAznr 1326 F< 


P. W. A. Poem No, 1 . 


® No. of 

meJt 


Payments 


To whom paid etc. 



Divisional Engineer 

Not B— ‘I mprest to Snptg. Engineer for Oon- 
tingenV esrpcnses, Rs. 400. 


Bs, a. p, 


Bsi a. p. 

1,500 0 0 Cask from Trea- 
sury, 


Transfer of Credit to Sub-divisions — 

Karimnagar Sub- Division 

Paid salary for A ban 1324 F. as 
follows : — ' 

Mr. H, Ofctley, Divisional Engineer 
„ Jayavelu, Supervisor 
5 , Abdul Kadir, Supervisor 
5 , Eaiaratlinam, Accountant 
„ David, Sub-overseer 
„ Mahomed Gbcuse, Sub-ovorseer. . 
,, Mahomed Ismail, do 
Office BstablisKme7iL 


i^r. Joseph, Accounts clerk Rs. 30 
Rajgopaul, Typist . „ 80 

„ Sandtiram, Record keeper „ 40 

„ Thomas, Assistant draltsmaln „ 60 

„ Abdul Waheb, Tracer ,, 40 

„ David, Storekeeper „ 40 

„ Shaikh Abdulla Peon „ 7 

„ Mohammed Qhouse Peon 7 

„ Ramaawamy Peon „ 7 


Paid Mr. Ramaswamy, Asst, Engr, ... 
Gulbarga District, on biok leave at 
Warangal 


2,000 0 0 


100 0 0 8/5 500 0 oh 


30 0 0 4/5 

7 0 0 5/5 

4006/5 
6 0 0 7/5 

6 0 0 8/5 

6 0 0 9/5 


261 1 0 0 


100 C 0 


Miscellaneous Receipts paid nto 
Treastjry as per Remittance book.,. 2,0C0 0 0 ... 


Paid T. At as follows : — 

4 Mr. H. Ottley, Dl. Engr.i Es. 200 


5 Mr. Jayavelu, Supervisor 


... ..J 10/5 


120 0 0 

43 0 0 . 

76 0 0 » Establish- 

' ment 

24 0 0 Salaries, 

24 0 0 

24 0 0 ^ 


... Establishment 
Salanes, 


..LI Transfers. 


Payments into- 
Treasury. 


Rs • 800 


300 0| 0 Establishment 

Salaiiee. 


Carried over ... 2,520 0 


4.611 0 O ' 









Sivision-Offioo Casli Book of HLv Burst 


P. W, A. Fobm No, 1. 



ClaaRificntiou o£ 

Trpaeary 


Rs, a. p lis. 0. p. 


Brought forward ... 4,009 0 0 57,000 0 0 


15 Sale Amonnt roaliseS by sala of mange 
Ac- fruita by aaotion 
count 


2 0 0 


.. ♦ r. W. Rovouuo. 


17 1 Deposit o! Jlr. SliambanaO, contractor, 

002 for constracting Warangal-Karim- 

nagac iioad ... ... 1,000 (i U .. 


... Deposila. 


30 Beceired from tho Chief Engineer 

003 being value of stock sold to him ... 2 (■ 0 Stock, 


30 ... Cftsh drawn from Treasury 7,873 0 0 Cash from Tre usury. 


Carried over. ... 12,886 0 0 57,000 0 0 
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0ttle7> Divisional Bsgfiaeor. fox tbs nontli of Aznr 1325 F. 


P- W, A. Poem No. 1. 





Payments. 


Date 

of 

No. of 
Voa- 
clier. 

To whom paid efco. 

_ _ .. 




1 Trensury, 

Classic cation 
of Charges. 

Pay- 

moDt, 

Cash. 


No. of 
Cheque 

Amount. 

7 

8 

9 


11 

12 

13 


1 


Bs. 

a. 

p- 


Rs. 


p. 




Brought forward 

2,520 

0 

0 


4,611 

0 

0 


10 

... 

Temporary Imprest to Mr. Joseph Sup. 
for payment of labour. £.s. YOO 









n 

12 

6 

Payments as per Temporary Imprest 
for labour on Warangal-Karimnagar 
Bead 

Es. 200 returned by Hr. Jeseph Tem- 
porary imprest closed 

500 

0 

0 


• • • 

• 

... 

Original Works 
Communications 

13 

i 

7 

Paid to Mr. Shambnnad for metal 
deposited at side of Warangal-Karim- 
nagar Boad^ 22ud and 23rd miles ... 

• ** 

... 


11/5 

100 

0 

0 

do 

14 

16 

8<S9 

lo- 

Recouped Imprest account from Ist to 
loth of Aznr 1325 F ; — 

School building at Waraugal, Rs. 50 

Warangai-Karimnagar Road Rs, iOO 

Paid for Telegram to Superintending 
Engineer 

1 • 

2 

0 

0 

12/5 

1 • • 

150 

1 . • 

0 

0 

Original Build- 
' ings. 

Orierinal Com- 
ma uioatioQs. 

Establishment 

ContingencieH. 



SOTE— Amount remitted to Ur. Abdul 
Eadlr to raise his imprest from 
B«. 150 to 550. 
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ll 

Advanced to Supervisor, Mr. Thomas, 
under transfer orders. Salary debi- 
table to Nanded District 

* ■ ■ 

... 

... 

13/5 

lOO 

0 

0 

Transfers. 

18 

8 

MisoellaBeons Becoipts paid into the 
Treasnry ... 

1,002 

0 

0 

*** 

... 

... 

... 

Payments into 
Treasury. 

19 

1 

12 

Paid Mr. Bose for metal deposited at 
side of Warang&loKarimnagar Road 


... 

■ ti 

U/5 

100 

0 

0 

Original Oom- 
munications. 

20 

13 

Paid work charged establiahment Mr. 
Boss employed on school building at 
Warangal 

50 

0 

0 

i ... 

... 

- 

... 

Original Build- 
ings. 



Carried over ... 

4,074 

0 

0 

_ 

* *. 

6,061 

0 

0 

> 






P. W, A, Form No. 1 


Warasgftl Smsicn'-'OficQ Oasli Sook of Mr. Surat 


Dnf-o 

of 

Re- 

ceipt* 

iNfo. of 
Vou«- 
oher. 

From whom rocoivcd, otc. 

liCCOl 

Cash. 

ipts 

Treasury* 

Cltif?:.ification of 
Jircoipt.s. 

1 

<> 

*j 

a 

■i. 

7) 

0 

1 

1 

1 

1 

1 

i 

i, 

Brouglifc forward ... 

! 

] 

Total ... 

tfemo of f reasnry balanoo 

Waranjal Treaanry ... 38,236 

ICariBmasair Troasazy 3,600 

Total ... 86,736 

Us. ; 

m.S.sf.; 

1 

I 

] 

1 

a. 

0 

i 

1 

! 

i 

{'• 

(.1 

1 

Us. 

fiT.COO 

0 

n 


12,886 

_ 

0 

"o 

57,000 

0 

0 









Ottleji Divisional Sngineer for tho aontli of Asur 1826 F> 





Payments 


Date 

of 

No. of 





Treasury 


Classification 

Von- 

, To wLom paid etc. 







Pay- 

ment} 







cher 

Cash 



•H © 

o a 



of Charges 







cr* 

Amount 








O j 




7 

8 

9 

10 



11 

12 

13 




Es. 

a 

p- 


Rs. 

a. p 




Brought forward ... 

4,074 

0 

0 


5,061 

0 ( 

) 

25 

14 &15 

Paid Supervisor, Mr* Abdul Kadir, 










from 11 to 20 to re-coup his imprest. 
School building at Warangal 60 







Original Build- 
ings 

} Communioa- 



Warraugal-Karimnagar Road ... 70 




15/5 

180 

0 < 









tions. 

25 

16 

Purchase of stationery from Messrs. 
Clieekoty Veerannah & Sons 

Paid to Mr. Permanand for exoava- 

15 

(• 

0 

... 

*•* 

m • ft 

, Establishment 
ContingenoieSt 

26 

17 









tion and embankment, EJyderabad- 
Hanamkondft Koad 




16/5 

500 

0 ( 

} Original works 









Gommuuica* 


17 

Do earthwork on 10th mile 







tions. 


a 

filling holes 


• * 

•• 

17/5 

60 

0 1 

5 8o 

27 

18 

Deposits repaid as follows 










Mr. Mohammed Ismailj Contractor, 










on completion of his contract, 
viz,, constrncting Talnqdar’s office, 
Hanumakonda 

t.t 


»«• 

18/5 

600 

0 1 

3 Deposits. 

27 

19 

Paid to Messrs. Marsland-Price and 










Co., for constrnotion of the jail at' 
Warangal «.* 


... 

•• 

19/5 

15,000 

0 

0 Original Works 
Buildings. 


20 

Office rent for Aban 1324 F. paid to 
Mr. Ghayazuddin 




20/5 

50 

0 

0 Establishment 








Contdngenoies. 


21 

Deposit repaid as follows 










Mr. David, Contractor, for Kodad-, 







0 Deposits. 



Shammam Boud 

.«• 

... 

•• 

11/5 

260 

0 

28 

22 

Paid to Contractor, Mr. Tnait Ali, for 





1 


0 Stoqk^ 



perchase of bricks 

• t ■ 


•• 

22/5 

500 

0 


23 

Do Fida Hussain for Lime 







0 do 



stone 



•* 

23/5 

200 

o' 


24 

Paid for labour for unloading bricks 




24/5 



0 do 



in kiln ••• ... 

•f* 

ft • • 

- 

lOO 

0 

30 

... 

Divisional Eagineer ... 

... 


•• 

25/5 

7,873 

0 

0 CHFh from 
— Treasury. 



j 










Total ... 

4,089 

0 

0 


30,264 

0 

0 



Balance as pei Form No, 24 

8,797 

c 

c 

1 

26,736 

0 

0 



Total ... 

12.886 

0 

0 


67,000 

0 

0^ 



Oash in Chest ... Es. 8,127 

Imprest with Supervisor, 

Abdul Kadir ... Rs. 270 

Imprest ^ith Snptg, Engr. Rs. 400 




' 


I 




8,797 








Oash halanoe counted bj me this day and found to be oorreot. 


Dated 30fclr Azur 1826 F. ' Dwimnal Oftcer. 




NOTES 


P. W. A. Form No. 2, 


Vide Paras 707 to 77^ of the P, W. A> coie^ 

Division — 
Sub-division— 


Imprest Cash Book of 
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P. W. A. Fowl No. 2, 


Imprest C&sli Scol: of 


from to 


Day 0 ^' 
the 
inrjnjli 

la 

\’o 6 

Transaotions 

t 

Rocoipfcn 
(luring the 
mouth 

Amount of 
cafh 
payment 

\ 

Biilanco 

Head ia Cash Abstract 
Hook 

1 

2 

s 

4 



1 5 

1 


_\ 

“ 1 

' 7 




Es. 

a* 

p- 

Hb. 

a. 

p- 

Ub. 

1 

P' 




Jiala^icv 

m 

0 

0 

«*4 


4 « ■ 

4k t 

- 



5 

1 

Lahnur mi IVarangnl Karim*- 
nagar fhunl as j)er nohiinul 
M'Ufiter Unit ... 




GO 

(j 

(5 

... 

f «i 

... 

Original Communication^ 

7 

eo 

do do 

^•r 

i 

♦ *k; 

•• 

P 

' 0 

0 

* • • 

... 

n % 

do 

10 

3 

Arrears of Iasi uwnth Ofi ac\ 
onuvt of srliQol hnildin*j at 


i 

,.i 

...1 

.J 

GO 

d 

0 

4*1 

[ 

... 

1 

1 

Original Civil Duildingi 



Total , .* 

ISO 1 

0 

0^ 

ISO 


I 



— 



Daiul 


Sub-Diviaional or Sectional Offlter. 


• Atutraot of Charges. 




NOTES. 


P. W. A, Foem No. 3. 



Paras 746 # 747 oj the P. W. A. Code) 


1. This form should invariably be used when 
it is necessary to give a receipt for money received 
on behalf of Government. 

2. No oflScer under the rank of Divisional 
Officer or Sob-Divisional Officer in charge of a 
territorial Sub-Division who has a drawing account 
may issue these receipts* unless specially authorised 
by Government. 

3. Receipt books will be issued by the Examiner 
from time to time on indent. They should be treated 
as carefully as cheque books and kept under look 
and key in the personal custody of the responsible 
Officer. 

4. Applications for refunds should, as a rnle, 
be entertained only when supported by the presenta- 
tion of the receipt originally given. The receipt 
should be checked with the counterfoil and the entry 
in the cash book and accounts; a reference to the 
repayment should be writteu across the counterfoil 
in red ink and a note made in the cash hook against 
the entry of receipt, so as to prevent a double 
payment, and the receipt, should be destroyed by tbe 
disbursing officer. Without the production of the 
original receipt, a payment should not be made by 
a subordinate officer except under special orders of 
the Divisional Officer. 


Branch— 

Distriot— 


Receipt for Payments to 
Government. 


5. In all cases a receipt, stamped when 
necessary, must be obtained for repayment*. 

C. Before a receipt book is brought into use 
the following certificate on the cover should be 
signed 

‘‘The receipts in Book No.-^are complets and 
iu oonseoutive order.'' 

7# Books in which all the receipts have been 
used should be filed in the divisional dffioe. 
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P. W. A. Form No. 3. 



NOTES. 


P. W. A, PoBM No. 4, 



(Fide Paras 759 of the P,PF-A. Ooie) 


1* Cash receipts peali«ed by Divisional Officers 
are not available for expendifeure, but must be paid 
into the Treaaury to the credit of “Public Works 
Department^’ as soon as possible after realization. 

2- All payments made into the Treasury will be 
entered in the Remittance Book (Form No. 4) which 
should accompany the remittance with a ohalan. 
This book must be signed by the Accountant and 
Treasurer, also by the Treasury Officer when the 
remittanoo is for sums of Es, 500 and over. The 
ohalan will be retained by the Treasury and the book 
returned to the Divisional Officer. The latter 
officer will retain the book in his possession but will 
attach the consolidated receipt to his monthly 
Accounts submitted to the Examiner as a voucher for 
the payments into the GTreasury. 


Diviaion 
Month — 

Treasury Remittances Book. 


3. Divisional Officers are strictly enjoined not 
to enter in the book any particulars other than such 
as the form provides for and not to furnish treasary 
officers in this or any other shape with information 
regarding the service from which they derive the 
xeceiptB which they remit to the Treasury. Comp- 
liance with demands for such information leads to 
snuch confusion in the accounts. 


. 









NOTES 

[YidefaralGo of F, T7. A. Code^l 

1. Bacli officer iu charge ot a cash chest must 
hitnseU count, on the first working day of each 
■month helore any disbursement is made, the cash 
remaining in his chest and will then fill in Form Ko. 1 
•with the exact description o£ his cash balance. The 
return will then be at once despatched to the Divi- 
sional Engineer. The divisional cash balance will 
also bo verified at least once a month and if possible 
more frequently but there is no occasion for the 
Divisional Engineer to be himself present at the 
count reqnirod on the first of each month, it will bo 
eidnciont if at the oavliost possible date, subsequently, 
h'j verifies the accuracy of the office copy of the cash 
balance stutement. winch must be filled in and filed 
ju the Divisional Officer’s office by the officer counting 
the cash. As soon as all the fc>ub- Division a I balance 
reports are received the divisional accountant will at 
onco abstract them in Form No. 51. 
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P. W, A.. Fouh No. 5- 

Division — 

Sub-Division— 

Statement ot the actual balance of 
cash in the hands of Mr. 

on the 

day of F. and of standing 

imprests and Temporary advance mlh subordi- 


nates. 
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P. W. A. Form JTo. 5. 

PABT I— Statement of the actual talanoo of cash in the hands of lCr> 

on the day of F., and of Standing Imprests temporal^ 


advance ^th snlordinates- 


Descrip bion# 


No. 

Amount. 


Remarks and explanation of large 
balances, ote. 

1 


2 


3 


4 

Cheques received in favour of self, but not 


Es. 


p* 

* As detailed lelow 

casbed ... ... 

»•* 

^mm 

««• 

«.* 



Transfer receipts not cashed 


■ »« 



« . . 


Currency Notes ^ As detailed belovir 

i « • 

i • • 


kS« 



Rupees ... ... ..j 

«*. 

7,000 

7,000 

0 

0 

Bills for labour]on the Warangal 

Half-rnpoea ... 


2,00f» 

1.000 

0 

0 

> £armnap(fr Road not paid 

Quarter-rupees 


400 

100 

0 

0 

J owing to illness of Supervisou 

Two-anna pieces ... 

1 « * 

64 

8 

0 

0 

One-anna pieces 

a ■ t 

... 

« » • 

• *. 

••• 


Half-anna pieces ... 


8 

4 

0 

0 


Dubs .M 


32 

0 

8 

0 


Dies a*. a«a 

«« * 

48 

0 

4 

0 


Postage stamps 



18 

0 

0 


Total Casli in chest * (In words) ... 

Add amount of Imprest & temporary advance 

... 

8,127 

0 

1 

0 

* (In words). 

shown below 


a. • 

f.70 

0 

0 


Grand Total balance as per Cash Book 


1 

8,797 


0 



PAST II— Statement of Imprest \nth subordinates on the 80th day of Aauc 1326 F- 


Name of Subordinate. 

Amount 
of Imprest or 
temporary advance. 

lilxplanation whoa imprest} 
exceeds the proscribed maximum 
and authority for raising or 
reducing the Imprest. 

1 

2 

3 

Superintending Engineer ... 

Mr. Abdul Kadir, Supervisor ... 

Total .. 

Its. 

400 

270 

a. 

0 

0 

1 

1 p. 

0 

0 

For office contingencies, 

Vide Divisional Sngineer^s No. 80 
dated 15th Azur ISSS F. of 
raising the impreBi from Rs. 150 
to B50, 

670 

0 

0 


* Note-— Standing imprests and temporary advances alionld be detailed separately. 


PABT XlX-2ICemo of Treasury halaaoes- 


Fartionlars. 

Treasury, 

Treasury. 

Treasury, 

Total. ' 

Kemarks. 

1 

2 

3 

4 

5 

6. 

As rSB PoBUO WoBES Accotjhts. 

Balance ae per last month’s Cash Books ... 
Add credits isaned this month ... 

Total 

Bednob cheques drawn this month as per 
Cash Boo^ (to be credited to Cheqaes of 
P. W, D, offioars* in aoconnt enrrent) ... 

Balance at end of month as per Gash Books ... 

Bb. 

a. 

p- 

Es. 

a« 

1 

p< 

Bs. 

i 

a. 

p- 

Es. 

a* 

p- 








1 






j 



' 

1 










Koss~l, Qovemnent secnritiM are not to be feealed as oub or shown in the Oasb Book or Ossh Balanoe statement. 


)# 

Dated the 




{Signaiwe) 

{Banh)^ 



NOTES. 


P, W. A. Fobm No. 6. 
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[Vide Tara cf the P, W. A. Code'] 
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Not Pdyailc Oifiev two ^}flQUths fYOVdthe date of %ssu€w 





NOTES. 


p. W. A. Form No. 7.' 


[Vide para 1B7 of P. W. A. Code.] 

], Wliere stock is drawn from a source not 
directly subordinate to tbe indenting oflScer, this 
form of indent should be used. 

2. The indenting officer will fill in the indent 
specifying the work or serTice for which the articles ^ 
are required, or forwaM it with the blank invoice 
and return both to the indenting officer with the 
stock supplied. The latter will receipt the invoice, 
return it to the Supplying officer, and paste the 
indent to its counterfoil, 

3, The materials account which accompanies 
the day book will be posted from the complied with 
indents, and the invoices, will be the vouchers of the 
Supplying officer's account of daily receipts and 
issues of stock (Form No. 6)» 


Division-^ 


Monih- 


Indent for Stores. 



5 


o 

SZt 

p; 

o 


a> 

rS 

S 

f3 

% 

CQ 


0 

01 
p 
to 

« 

o 

o 

£ 




na 

(D 

03 

•XS 


O 

;2< 

*♦» 

§ 

*r» 


5 o >» d 

nq pq O 


ruj d 

® ® o 

M S 

ai 

(•OiqBI9AOO0J SI !JI TOOqAfL mojj 

Jio^09i!}tzoo p eni'sn qi^m) p ems^ ^ 
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n-f 

. •u 


o § 

fe s 
^ & 


« 

o 

•rt 


cu 

1 


<u 

Pi 



«j 

1 ^ 

'S. 

I 


:a 

(D 


Q. 9) 


Pi 
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8 

■43 r->4 

? ca 
•c ^ 

o* 

?4 4J 

°-s 
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c 
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•li 
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§ 
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S S o 

e«M o 
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n? 


CO 




■s 



s 

I 


I 


P? 


o 

« 


I 


'Cf 
a> 

A ^ 
o n 


^ Q 
o o o 

M S 

(*«[q«jSAOooifit fi taoqii tno^q: 
jofonj^aoo p emvn q^iM) Jfioiik p 



(2 S 
sq S 


V 


1 

' 
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Pi 

• M 


1 


P 
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t 

os 

i-S 




Q 


ta 

Ji 

0 

a 

g 

5 

0 


pd 




NOTES. 


P. W. A. Form No. 8 


23 


[Vide Par 08 186 to 1B9 of P, W, A. Code.] 

1. The daily traasacfcions of both Stook and 
Tools atrd Plant should be kept in this Form, bat in 
separate books. These, like the Gash Book, shoald 
be written up day by day, care being taken that 
there is proper authority, viz,, a reqularly authorized 
indent or order, for each transaction, which shoald be 
quoted in column 2 regularly numbered and filed. 

2. When column 4 “ Head of Account Book ’ 
cannot be filled in by the Store-keeper, it shoald be 
done in the divisional office. 


Division— 


Sub-Division- 


Section— 


3. The abstract at the end of the month should 
be BO drawn up as only to require copying into the 
returns Forms No. 9 & 10. 


Register of Stock 


EE OBIPTS 
ISSUES, • 


4. In Sub-Divisions where there is no Store- 
keeper, the Sub-divisional officer is responsible for 
the keeping np to this form. 
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P. W. A. PoRii No. 8. 


RBQISTER OF STOCK 


BBOEIPTS. 

TSSUES. 


Receipts 


Issues 


~ during the month of 


F. 


* 

G) 

-ta 

<xl 

« 

Reference to recorded 
meaBurements for 
receipts only & to 
Indent or Order. 

* To whom issued (witli 
name of work & of con- 
tractor to whom 
chargeable). 

* (Source from which 
received. 

Head of 
Account etc. 

f 

Iron nails. 

QQ 

i 1 

0 

OQ 

ra 

00 

03 

'B 

us 

OQ 

r-H 

xa 

m 

Lime stones. 

Portland cement. 

White lime. 

Iron bar. 

Rolled steel joists. 

Cron pipes. 

\ 

2 

3 

4 

5 1 

6 

7 

8 

9 

10 

11 

12 

13 



Becelpta- 


Mds 

Doz. 

No. 

Cft. 

Bar. 

Cft. 

Mda. 

Oft. 

Rftt 

2iid 

5 

Richardson and Oruddas, 
Bombay. 

Debits to stock. 


12 

«*# 

« • « 



100 


■ « a 

5tli 

6 

Oontr. In ait Ali ... 

Do 


... 

50.000 

« « « 


... 

* « « 

... 

I 

» 

7 

„ Fida Hussain 

Do 

* .« 

... 


1,000 

... 

t .t 

» « « 

... 

••• 

n 

8 

Jessop & Co. 

PurchaseB t.. 

• •1 


« * ■ 

1 • * 

20 


■ ft • 

50 

... 

15tli 

9 

Gontr. Mohamed Hussain 

Do 


... 

... 

... 

... 


• ft« 


100 

17th 

10 

Brick Manufacture at 
Gulbarga. 

Stock for out- 
turn from 
manufacture. 

... 

... 

1,00>000 

• « 1 



. •. 

1 



28th 


Lime ..3 

Do 


t • « 




1,000 


1 ft • 

«•. 



Totals for the month ... 


5 

12 

1,50,000 

1,000 

20 

1,000 

100 

50 

100 



Alstract of Moceifia. 

Isauea, 

To be filled ia at the 
close of the mouth and 
posted into *‘Ahstraot 
of materials received 
daring the month” 


Small stores. 

0 

ft 

Building Materials. 

0 

fi 

0 

p 

0 

Q 

(D 

0 

P 

0 

p 


1 













« Score out tie upper or lower line as required. 

Dated nth Dhye m6 F, 



(Rmk) 
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NOTES. 


P, W. A. Fobm No. 9. 


(Vide Paras 192 to 194 and 204 to 207 ofP.W^ Coda.) 

1, This form is posted, so far as regards 
quantities from the abstract iu Form No, 8, and as 
regards values from the several day books of mann- 
faobare, Contract accounts, bills, etc. 

2, The responsibility of the Sub-^divisional 
officer In regard to these returns is usually confined 
to recording the quantities correctly* The money 
values are filled up in red ink in the Divisional 
Officer's office. 

3. The entries under the Sub-head “Manufac- 
ture” in Forms Nos, 9 and 10 will require particular 
care. 

4. Since ^‘Manufacture*’ is a sub-head of Stock 
like “building materials/’ “fuel” etc,^ it is evident 
that articles of stock, such as fuel, etc., issued to 
manufacture, should appear once in Form No, 10 as 
an issue under the sub-head “fuel’’ and again in 
Form No. 9 as a receipt under the sud-Lead “Manu- 
facture.” 


Division — 


Sub-Division — 


Month — 


Abstract of Stock Receipts. 


Compared with the account of daily receipts 
(Form No* 8) and with the Cash Book, Adjnstmenfc 
Book, Day Books, Contracts and other vouchers and 
found to be correct. 


5. Similarly articles, such as bricks, etc., oat- 
turned from manufacture should appear once in 
Form No. 10 as an issue under the sub-head “Manu- 
facture.” and again in Fprm No. 9 as a receipt under 
the sub-head “building materials,” 

6. It follows from the foregoing that the entries 
on both Dr. and Or. aides under the head “Stock” in 
the Stock account Form No. 73 will always agree, 

7. Form No. 9 (Monthly ahstracfc of stock 
reoeivodj will be completed by adding the cash pay- 
ment on account of manufacture as shown in the 
various “Day books of expenditure on manufactare.” 
The total thus arrived at including the cost of pur- 
chases and carriage of cost, should agree with the 
amount debited to stock in the monthly accounts* 

8. It should always be borne in mind that all 
articles of stock purchased during the month, whether 
paid for or not, should be brought on the stock 
returns, the account of ^'purchases” being expressly 
provided for the record and adjustment of items 
either purchased on credit or paid for before receipt. 


Accountants 
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P. W. A. loSM No. 9. 


Receipts 


Alistraot of Stook 


^ 'S- 

31 § § 

^ S- n 


43 

§ 1a S ® 

O g (D o 

© «+^ o3 
to 


f Sonrco from which ^ 
poceived. "o 

<3 


Value o£ 
each 

receipt of 
materials. 


Total. 



Cash paid for Stocky 

Purchased from Uioh- 
ardson and 
Oruddas. 

do from Con« 

tractor^ 
Inait All. 

do from Con- 

tractor, 
Fjda Hus- 


PiS. Uk p« Ps. a* p. 


556 0 d L. L. 4 ..J 50-0-0 


500 0 0 Lk.LJ 


200 0 0 


600-0-0 

50,000 

200 - 0.0 

1,000 


Cash paid for Manu- 
facture. 


Stock Purchases, 

M0ssra.jQasop & Oo.,*„ 

Contractor Mohamed 
Hussain. 


Issue to and Outturn 
from Manufacture, 


100 0 0 


1>356 0 0! 


590 0 0 

50 0 0 ».# «»• t*» ... 

640 0 0 . 


... 240-0-0 .. 

20 


Brict Manufaofeure ... ... 1,500 0 0 ... 

Lime do ... ... 350 0 0 ••• 

1,850 0 0 


1 , 000 - 0 - 0 , ... 
1,00,000 


250-0-0 

1000 


Grand Total t 3,846 


^ Quoting reference to Ho. of cash hook voucher or transfer entry in respect of items brought to aocount 
through the cash book or the transfer entry hook, vide Kule 2 to Para 634. 

^ The totals shsuld agree, 

Dated ih$ JFV 































NOTES. 


p. W, A. Form No. 10. 


(Tide Tara 19Z to 19^ and to 307 of P.WA/Code) 

The notea on Form No. 9, apply to this Form Division — < 

also. 

Sub-Division — 


Month 


Abstract of Stock Issued. 


Compared with the account of daily issues 
(Form No. 8), and with the Gash Boot, Adjuatment 
Book, Day Books, Coutracts and other voucher and 
found to be correct, 


Accovntaiii. 
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P. W. A. Foem No. 10, 


Issues 


Abstract of Stook materials Issued duiiug tlie 


* On what acconnt 
leaned 

Total 

(separately 
foi’ each 
sub-liead 

di 



o 





O' 

d 



o 





O 

02 



r-i 





Ob 

o 

o 

Amount 
(separately 
for eaoli 
article) 

cL 


o 

O 


o 

O 

O 

o ' 

c8 


o 

O 


o 

o 

o 

“"o“ 

QQ 


o 

rH 

03 


o 

o 

to 

o 

(M 

(M 

<D 

■g 

di 


O 

o 


o 

o 

6 


G§ 


O 

C30 


o 

o 

o 

o 

m 


O 

rH 

O 


o 

rH 

o 

1— 1 

lO 

C3 

Value of 
materials 
expended 
npon each 
item 

Total 

rS rt 

3 s 

f4 *3 

O rd 

a gL 

(8 5^ 

2i S 
3 

ja 

CB 

U 

o 

A 

Screws 

Building Materials 

Bricks, 1st class 

0 

o 

GQ 

0 

a 

i3 

Portland Cement 

White Lime 

Quanti- 

ties 

n? 

a 

H 

o 

P 


ooo'os 

o 

2 

*t3 

o 

2 Bags. 

o 

o 

to 

43 

«+4 

o 


Bs. 

1 

a. 


Bs, 

a. 

p’ 









Original WorTos 
















Coas t r ucting Tain qd ar 's 

160 

0, 

0 

««• 


• • • 





ft* » 

100-0-0 

10-0-0 



office. 












10-0-0 

50 



,, Bridge at. 

110 

0 

0 

c*« 


«•« 

«« • 

••* 

»«• 

•f « 

4 « « 

50-0-0 

• • • 


25-0-0 



i 










6,000 



100 

Post office. 

167 

0 

0 

• •s 


«•* 

1 * 1 


5-0-0 

• « * 

... 

150-0-0 


12-0-0 

ft* ft 










1 

2 



15,000 


1 


9^ Boad •«. 

135 

0 

0 



r • • 


4 « f 

1 

i « • 

P « • 

100-0-0 



■ » ft 




— 

572 

0 

0 





10,000 




R&jgavrB^ 
















Annual Repairs, Finance 

67 

8 

0 






5-0-0 


*•* 

* ft • 


4*4 

62-8-0 

office* 









4 






250 

« P. W. D„ Secre- 

125 

0 

0 






• 

1 »• 

»a 1 

« • < 

♦ ** 

!*• 

So-O-O 

tariat. 















100 

y, Road 

60 

0 

0 





«•« 

s*« 


*•« 

50-0-0 

10-0-0 

«»« 






252 

8 

0 





5,000 

50 



Stock Manufacture^ 
















Briok Manufactures 

1,500 

0 

0 



i • f 


« f t 

• •• 



• V* 

»*r 


— ' 

liime 

850 

0 

0 

msi 


1 • « 


• 4 • 


«•* 

• •• 


1 • a 

• .* 

• *r 





1 ftftn 

n 










Cash Of edit to Stock* 




*9^ 












field to Ohief Eugmeere** 

2 

0 

c 

... 

• • 

• e 


• «i 

2-0-( 

... 


ta« 

I ft 1 

• •1 






5 

c 

( 



i 






• Stock Sale, 













Issued to Ooutractor 

79 

8 

c 



•« 



4 • t 

• «« 

50-0-C 

) ... 

12-0 -C 

1 12-8-0 

Baznehand. 





79 


( 





5,00( 

) 

1 

L 50 

Oread Xetal i 

e«. 

2,75C 

1 ( 

> ( 

r” 








- 




1 




j 


t)ated Ihe^ 




_ F. 


* Quoting date of receipt of < 0 *^ or No. of transfer entry in respect of items brongbt ts acconnt 
throagb tbe casli; book or the transfer entry kook, ride Bale 2 to Para 634. 


t The totals shonld agree. 
























NOTES. 


P. W. A. Poem No. 11. 
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(Vide Fava 796 of the P. FT. A. Oode.) 

1. This letxirQ is posted, as regards column 
Ko. 6 “balance brought over,’’ from column 21 of the 

last return, and as regards the monthly receipts and ElVlSlOIl"" 
issues ftoM Foims Nos. 9 and 10. 

2. It will be found convenient to have complete Bub-Division •— 

list prepared of all articles nsnally kept in store in 

each division, and to have the names printed in the 
order given in the lists on slips to be pasted in col. - 

з, '‘Name of article.” 

3. The daily trauflaotions of stock will he 

entered in Form No. 8 by the store-keeper, the 
monthly totals being worked ont and entered regular.- 
]y in Forms Nos 9 & 10 and thence into this return 
nunctually rd (ho close of each month. If this is 
/' iio, V;* will be in a position to know the 

' ,.li oi uMf. :,t. (f -my particular article at any 
: .ur<iuj,r,;fd., : • iho close of the half year, there 
rii,d>.i hf v/.’ ./'use for delay in submitting the return 

и. th'! Divisional Officer for check. In respect to the 
..omonclat/ure, etc., of articles, attention is drawn to 
P, W. .Account Code. 

4 The return is completed by filling in the 
“Details” of receipts and issues and the partioulars 
of all articles entered in the columns “Receipts” and 
'* Isenes,” 

5, A Certificate in the following form, signed 
by the officer in direct charge of the articles, shonld 
ba given on the Iskst page of the return 


Half Yearly Balance return 
of Stock- 


C^jieatet 

Cei'tified that, with the exceptions noted against 
the articles shown in this return have, daring the 

year ending F. been counted by me or the 

undermentioned officers. 


Suh-Dmaional Officer, 


Divisional Ojffiter, 




[Total receipts 

S& balance J 

















P. W. A. Poem No. 11. 


DI\riSION. 

SdB'Divisioit. 

Stook for the kalf yeas exidiag p. 


Issues 

Total 

Closing balance 
carried 
forward j 

i 

Eemarks 




1 



By Sub-divisional 
officer 

By Divisional 
officer 

14 

15 

16 

17 

18 

19 

20 j 

21 

22 

23 



j 

i 

1 

j 

1 

] 

1 

i 

i 

j 


j 

1 

1 

f 

1 

i 


! 


C}6Vi%'^C(Xi/6* 

Certified that, with the exceptiQUS noted, the articles shown in this return have, daring the year 
ending been counted by me or by the persons named below 


Dated the 13 *J?r Signature of Sub^Vivuional Oftcer^ 

Signature of Divimnal Offieer. 




a; 


NOTES. 

IVide Paras S07 to m of P. W. A. Code.’l 

1. The half yearly etook register (Form No. 12) 

reaetubles in form the half-yearly balance return sub«- 
naitvjcd from sub-divisions (Form No. 16), but it has 
additional oolumos to show the '• value at current 
rates, ” the value adjusted to coincide Tvith amount of 
stock shown in. the stock account and the market 
rates. r 

2. The register is posted in the Divisional Engi- 
neer's office as regards quautilies month by mouth 
from the monthly statements of receipts and iseuos 
(Forms Nos. 9 to 10). The monthly posting is nooes- 
Bary to ensure the return being closed and submitted 
to the Examiner wiihout uuaecesBary delay at the end 
of the halt-year. 

8, The Value and rates of articles are then adjus- 
ted to ooinoide with the balance as shown in the stock 
account form No. 73 Part I, as explained in para 
below. Any great differences between the “ cunent 
rates^* and the '‘future rates” will require to be 
investigated and explained. In the column first numnd 
the rates at which stock was issued during the half- ■ 
year to which the return relates should be entered, 
and the value of several articles in store worked out 
according to those rates. In the column future issue 
rates ” the rate^ should be so regulated (subjeob of 
course to the general condition that all stock rates 
are honajide market rates) that the aggregate of the 
value of the various articles will work up to the 
amount at debit of the r0sp0oti7e sub-heads of stock 
as shown in Part £ of the stock Account. 

4. The ‘‘ market rates, ” being the rates at which 
articles of a similar description can be purchased or 
manufactured in the public markets, are filled in the 
return for the 3 1st Ardibehist oi each year, and when 
there are serious differeucea between the book or future 
issues rates and market ” rates, the cause of such 
dij^erencea should be investigated and explained, 
and proposals should be submitted for their 
adjustment. The rates at which materials are to be 
kept on the stock Hats of Divisions should not be 
allowed to exceed the rates at which such materials 
can be procured in the open market. All sums requir- 
ing to be removed from the Btock^account bo enable 
this to be effected should be removed and charged to 
current work. When stock has been ooHeoted for 
specific works, and in consequenoe of delay or change 
of intention in carrying them out that stock has 
deteriorated or there is no real market or use for it, 
the loss resulfiing therefror^ should be charged to the 
works concerned under a distinct sub-head, in addi- 
tion to the usual or normal sub-heads of their 
estimates. 

5. The register ahould be closed and submitted 
to the Examiner, aiS soon as possible after the end of 
the half year, 

6. It shop»ld be home in mind that officers of 
the P. W. D. are personally responsible for articles 
shown in the nifcurna submitted by them, and parti- 
cular attention should be paid to the custody of the 
stores, to their being periodically counted, and to 
prompt enquiry and report of all cases of missing 
stores. 

7. A oertifloato in the following form signed by 
the Divisional Officer, should be added in the last page 
®f the register 


P. W. A. PouM No. 12. 

Divisicn— 

Sub-Division — 

JlaJf»ymr ending 


Half Yearly Stock Register. 


No, dated the... 132 F. 

Forwarded to the Examiner, 

Divisional Oitiobb. 

Diviaiotr. 
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Oeetijiciatb. 


P. W. A, Poiux No. 12. 


1 beretiy certify tbat I Lave eernldoized the fntaie 
isfine rates of stock as showQ in this return, and, with 
the exceptions explained in the column, of remarks, 
fonnd them to he not in ezoeas of the market rates, 
and I hare duly bronght to notice all cases in which 
charges to work on account of deterioration or losses 
of stock are likely to be found necessary. 

I also certify that stock of the articles shown in 
this return has been taken during the year ending 

— — P. by the undermentioned officers with 

the exception noted. 

Stock of snb-dmsion counted- 

„ of „ by 

8, The following examples will ha sufficient 
^ to illnstrate the necessity for efieoting these adjust* 
meats periodically :— * 

(a) Suppose that on Ist Shurdad there were 

80,000 bricks in store, value Bs, 400 the rate to cover 
this value would be Rs, 5 per 1,000, and that rate 
would probably be fixed for issuea during the ensuing 
half-year. Suppose that they were purchased during 
the half-year: Mi 

Bs. A. 

30.000 bricks at Rs, 3 per 1,000 ... 155 10 

10.000 „ „ 5 „ 1,000 ... 50 0 

This would make 120,000 bricks valne ... 605 10 

A* 

If tbe issues during the half-year were 

98,000 bricks at Rs. 6 per 1,000 value ... 490 0 

There would remain 22,000 bricks value ... 105 10 
While at the current rate the value would 
be only 110 0 

An increased rate had to be paid in this osse to 
ensure immediate delivery of the bricks which, waa 
necessary and waa not due to a rise iu the market rate, 
the loss of Bs. 5.10 at the close of the half-year would 
therefore be adjusted agaiuet some profit uuder stock, 
or by debit to works aud the stock rate would still 
continue to be Bs. 5 per 1,000, 

Assame that tha market rata rose in the follow* 
ing instance 


80,000 bricks opening balance at Bs, 

5 


per 1,000 — 


400 

60,000 bricks issued in Ehurdad 

at 


Es. 5 per 1,000— 

1 i • 

300 

10,000 bricks porchased. „ 

at 


Bs. 5 per 1,000 ... 


50 



Bs. 

30,000 biieka balance at close of 



Bhnrdad at Bs, 5 per 1,000 


150 

30,000 bricks purchased in Thir 



at Bs. 5-8 per 1,000 «<* 

t • 

165 


60,000 bricks ralna 


444 


315 



The issue rate would now (in Thir) be made 
Rs, 5-4 per 1 ,000. ''Ourreufc issue rate iu the stock 
register would ooutiiiue tta. 5 pec 1,000 Rs* 5-4 per 
l.OOO being shown in the " Remarks^' oolamu as the 
issue rate, till the close of the half-year, when the 
future issue rates of the balance of bricks on hand 
would be worked out at Es. 5-4 per 1,000 which 
would then be the issue rate of the current half-year. 
The increased rate would not be charged on building 
'contracts allowing for a rate of Rs. 5 per 1,000 for 
the supply of bricks, the diSereuoe in value being 
■debited direct to the work as the iseues occur, 

(b) Take again another ease— 


Ra. a. 

500 maunda 6f coal were purchased 
daring the half-year at He. 1 per 
maund 500 0 0 

If the issue during the half-year 
were 200 mannds at Re. 1-2 per 
mauiid to cover wastage, value ... 225 0 0 

There would remain 300 maunds , 

value ... ... ... 275 0 0 

At the close of the half-year the current issue 
rate would continue to be Re. 1-2 per manad, the 
profit^' of Rs. 25 on the sales of fche half-year being 
reserved which would ultimately be adjusted under 
stock or by credit to works. 

9. It will be understood that when the articles 
are scattered over several sub-divisions and the tran- 
sactions ace numerous and complicated, it will be 
necessary to keep card ledgers showing the total 
values of receipts and issues under the several sub 
heads, viz*, small stores, building materials, etc., by 
Bub-divisiona which should be posted daily. 

10. As soon as the adjustments under each SuIh 
head have been worked out, the orders of the Divisional 
OEfioer will be taken in writing for the adjustment of 
the Profit or loss in the next monthly accounts by 
crediting or debiting other sub-head of stock and such 
works in progress as may be decided upon with the 
approval of competent authority. 

11. Stock deficits are generally due to two causes; 
one to actual loss of materials arid the other to diffe- 
xenoes between former and present rates owing to 
depreciation of materials andotiher extraneous causes. 
Dut to whatever cause, the deficit may be due, a full 
report on the subject should at once be made to the 
Superiutendiug Rnginear and a copy sent to the 
Examiner. 

12. The Stock Register having been closed and 
balanced with the Stock Account, any transfer between 
Bub-heads of stock or debit or credit to works should 
be passed through the Stock Account as normal tran- 
sactions of the month’s account which may at the 
time be in hand. 
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P. W, A; PoBii Ko^ 12,^ 


I^og'istsr of Stock for tko lxal^ 
PART I. 





■+3 

d 

o 



Receipts 

* 


Total 

Class 

Item 

No. 

Name of Articles 

Balance br 
forward 

1325 F. 
Aaur 

Dh7e 

■ 

d 

o 

a 

c3 

"1 

Furwardi 

•/I 

at 

•"w 

Boooiptg 

imcl 

baijinco 

1 

2 

3 

4 

5 

0 

7 

8 

9 

10 

11 

Small 

1 

Iroa nails, Mds, 


5 







Stores- 












2 

ScreT7S, Doz. 


1? 

«« t 

... 

••• 

... 


« * • 

Btiilding 

3 

Bricks, 1st Class, No.... 

• • • 

1.50, 000 







materials. 











4 

Lime Stones, Cft, 


1,000 


• • • 

• • » 

... 

mnm 



5 

Portland cement. Bags--. 


20 


• • • 

... 


*** 

•-* 


6 

White lime, Cft. 

t • t 

1,000 

... 

• . . 

» * f 


... 

■* « 

Metals, 

7 

Iron Bar, Mda, 

I.* 

100 


« « ■ 



. . • 

r • ■ 


8 

Rolled Steel joists, owta. 

... 

60 


*»• 



* . « 



9 

Iron pipos, Bit. 


100 

t* ^ 

t *4 

»•* 


«• « 


Puel. 

10 

Firewood, Mds, 

»« t 


«•. 

t * t 






11 

1 

Goal, Mds. 

1 

j 

».« 

* 

* • J 

■ • . 

] 

i 

1 

1 

• f. 

1 

1 

1 

i 

1 

• « t 

i 

1 

1 

««« 

♦M 

i 

f 



DIVISION. 

Sub-Division, 


P. W. A. Poem No, 12, 


year g. 

THE REGISTER 





Issues 




Closing 

Value at 
current 
issue rates 

Value at future 
issue rates 


OQ 

0 


P=I 

bl 

o 

»H <1 

o 

rCl 

Q 

d 

o 

B 

rd 

W 

Isfundar 

•fH 

■XJ 

a 

c3 

Ardibehist^ 

Total 

balance 

carried 

forward 

0) 

"S 

Amount 


0 

•u 

a 

« 

Amount 


"§ 

-43 

0 

a 

a 

0 

f-i 

eS 

B 

0 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 


22 

23 



24. 

25 

1 

1 

.■4 

• it 

... 


... 




... 

... 

■ 9 • 

... 

... 

• •4 


4 

... 

1*. 


ff •• 

... 

... 


• ii 




• «i 

... 

... 

... 


50,000 

Mi 


• • 

*«■ 

••f 

... 


... 



... 

... 


... 

... 


100 


• «D 


• • « 

t * • 

■ B 


. .« 


... 

• .4 

... 



... 


2 

... 

... 

1 i ■ 

• •• 

... 

t •« 


... 


... 


•»» 

... 


4 •< 


500 

f 



»« « 

... 



... 





• 

... 

tffff 


i50 

1 ■*' 

... 

•• • 

... 

»•* 





... 



• «« 



[ 

10 

j 

*** 

... 

1 • ► 

... 

lit 






• .. 

i « ■ 


... 

... 

t 

t 

10 

... 


• • « 

• it 

fl.* 



4«* 


... 

• 41 



• 9 

«Pff 


5,00 0 

1 •* 


• •• 

*•« 

1 * * 





« • f 

1 • 4 

ff •• 



tffff 


100 

t 

• « • 

i 

til 

1 


*** 

«&• 






9 

■ff« 



* * • 
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P, "W. A. Fosm No. 


PART H. 


General Abstract 


Sub-head 


Book Value 


Value at 
current 
issue rates 


Sub-divisions 


* Abstract of 


I 


Book Value 


Value at 
current 
issue rates 


Small stores 

Building materials 

Timber 

Metals, .r 

Fuel ... 

Painters^ stores ... 

House fittings ... 

Miscellaneous 

Manufacture of stock 

Laud, kilns, &e. ... 


Xts. 


• a* 




Total 'falae of Stock in the 
Division 


t 

p* 

Bs. 

a. p, 

1 

Total for the Division 

Bs. 





Total for the DivisioJ 

3 


Small stores 


a 

1 

p- 

Bs. 

ajp 






Painters’ stores 



N. B. —Book value should be pasted from column 19 of Part L (see para of the P. W. A. Code) and the 
t This total should agree with the balance as per Suspense Begister (Stock.) 



The Summary. 


Bub-divisional figures 
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Value at Value at Value at Value at 

Book Value current Book Value current Book Value curreut Book Value current 
issue raies issue rates issue rates issue rated 



colnina Value at ourrent issue rates from oolumu 21 of part I. 


Divisional Aceounianft 






PART 111. The Review: 

Report by the Divisional Accountant. 


To, 

The Divisional Officey, 

Sir, 

i. The future Issue Rates for all articles have been worked out by mo persotiiilly, under 
your g;enerHl instructions and in accordance with the prescribed vuloa. Those rates do ucG os^coed, 

in any case the market rates aa filled in the lie^ister, undor your orders by.,,,*. 

(Itank) on Explanations have also brea rcoordod in the ‘‘Rcmarka'^ 

colnnm appHiQst items of nnport^int differences between the FuLuro Issue Hates and (l)the Current 
Jbsue Bates or (2) Market RateSi 


2. The following table shows the surpluses and deficits which are brought out by tho 
revision of rates and should now be adjusted in the accounts in order to pfEoct an agroomeut 
betwoen the revised valnos and the present book values of tho stores under eicli sundieacl 


Sub-head 

. 

A. Sub-division 

B, Sub-divisiou 

Surplus 

Deficit 

{Surplus 

DeBcit 

Small stores 

Building materials 

Timber ... 

Metals 

Fuel ... 

Painters' stores ... ... 

louse fittings ... 

llisoellaneous ... 

lanufaoture ••• 

Land, Eilns. &o, 






Short Notes explaining how these differenoes have resulted have been recorded in Part I* 
against the individual items. 


3* The certificates recorded by Sub-Divisional ofiicerB on their Balance Returns for the 
half year show that with the exceptions noted below, stock of the articles shown in this return has, 
been taken during tho year ending, .by the persons named below 

Stock of - Sub-Division counted by 

« of „ ,, by- 

4, Quantities seem to be excessive in the following cases. 

5. (Other points to be brought to the notice of the Divisional Officer). 




Orders of the Divisional Officer 


Divisional Accouni^nt* 


1. The Euture Issue Rates are approved. All errors in accounting marked A within 

should be certified in the next accounts. Subjeob to this condition, the net should be 

■* net deficit 

* credited to the reven u e head oonoerned. or treated as receipts on capital accounts 
charged off on receipt of sanction of which should be applied for. 

2. Remarks and orders regarding stock taking and other points 


Divisional Officer. 



notes; 

Para SS4 of W, Account CocleJ 


P. W, A. Fobm No. 13. 


Account of Receipts of 
Tools and Plant. 



SHvUite Aoeduat of Ssseipts of Tools SAd Flsut. P. w. A, Porm No. is 

Sul) Dlvisioa 

Uofttli 13 7. 
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i 
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•s 
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I* 
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e 
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<a 

Cl 

a 

$ 
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!§ 

la 
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'S 

'p. 

a* 
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:s 
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XD 
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•lA 
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C4 


U) 

01 


kO 

0t 


++4-1. 


The entries in this column in respect of receipt back of artioloa lent or sent out (Vide para) should be made in red mk, quoting reference to the original entries in the Account of Issues of Tools and Plant, 
The olassifloation may bQ indicated by single capital letters, i.e, ScientiEo Instruments and Dra\?ing Matenals=* St Plants and Machinery =*?- Tools =Tr Navigation Plants Office Furniture- 
0; Ownp ^Iquipsge Cl 

Signature 

Bank , 



notes; 

ifSed Vdva MS of the ff. Accounts Gode^l 
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P. W. A. Form No. 14 


Account of Issues of Tools 
and Plant 



jleoouit e£ Issues of Tools and flout. 
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NOTES 


P. 'W, A. PoBM No. 15 


[Vida Paras 2S6 to SSO P. W. A. Code."] 


Register of Tools and Plant. 



Olass 


SO 

Division 


Be^ister of 



Total Receipts and 





















Item No. 
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Bolster of 

PART II.'— Articles temporarily 



PART in — Shortages 



Oerfcifie^ 'fl) that, -with the excepfejona noted i the artiolei ahown in this return have, during the year ending 18 F* 

repraaent ardclea lent or sent opt for repairs, *whioh could iqot for good reasonaj he returned hy the end of 13 F*. 

individual items have been explained against them in the oolumn of Bemarks* 



Tools And Flani 
lent or sent out 


P. W. A. PoRM No. 15. 



Ceedits* 


Azur 18 P. 

Dai. 

Bhaman. 1 

1 

cC 

a 

CQ 

M 

Furwardy, 

43 

m 

r~» 

pG 

Ml 

u 

<1 

TJ 

33 

U 

d 

rd 

c 

H 

*75 

d 

s 

< 

§ 

§ 

d 

pjd 

:jq 

Mehir. 

• 

n 

08 

< 

Total. 

1 Closing 

balance 

carried 

forward. 

REMARKS. 

17 

IS 

10 

20 

21 

22 

23 

24 

25 

2G 

27 

28 

20 

80 

31 



' 

i 













Awaiting Adjustment. 



Signaturo of Divisional Offioen Sigmtw& of Suh-Divisimal Ofjkeft 




NOTES. 
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P. W. A, Form No, 16. 


\Vide Paras 2S2 and MO of P. W. A. CocZa]. 

1. This return of tlie disposal mile by mile, of ^ ^ 

metal collected for consolidation, Btonld be prepared Division — 
inontbly by the sub -divisional officer, and forwarded 
by him to the Divisional Engineer's office, where it 
•will be recorded. Sub-Dlvision— 

2, For permanent record in the snbsdivisional 
office these forms will be bound in ft book, loose 
sheets being submitted to the Divisional Engineer 
monthly. 

8, The balance of metal in each mile should be 
shown monthly, whether there are any transactions 
on it during the month or not. 

4. No half-yearly register or return of road during the month of F* 

metal will be required, and the only other record 

necessary will be the rate book (Form No. 17). 

5. Inspecting Officers will teat-audit these 
returns during the course of their periodical inspec- 
tions. 


statement of Receipts, issues and 
Balances of road metal. 
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P, W. A. Form No. 1 6. 

Stfttemat af Beoaists, Issues and Salaaees of Boad Motal. 

SUB-DI VISION 


DIVISION. 


Eoad from 


io 


Length 


miles 


Month 


P. 






1 

Expen- 

ded 

during 

the 

mouth. 


AotUdl c 

hecu by 1 

\ 

A 

a 

H-i 

o 

^ 1 

1 

Nature 

ol 

meial, i 


Received] 

daring 

the 

month. 

1 

1 

Closing 

1 balance. 

1 

•nieaBurement. 


Opening 
balance. i 

1 

Total 

Date* 

[ 

GesuUs. j 

IteinarkvS ^ 

1 

2 

3 ! 

4 

5 

6 

7 

1 

8 

1 

' ® 

10 


18 


22 


Stone. 


EZankei*. 


1000 


5,600 


I’otal. 


asoo 


V,000 


4300 


12600 


Nil. 


7000 


4300 


6600 


30th 

Aznr 


30th 

Azar 


4,200(1) 


5800 (2) 


6600 I 10800 


16900 


'7000 


9900 


(1) TOO O.ft. swept 
away by overflow of 
rOiid-siUo drain, 

(2) The present clicclc 
moaenreiuent was 
very careful ly made; 
BO it ia piesnujedthe 
last was loss accurate^ 
The stack B have been 
more carefully iiiarla 
up. 


1.01500 


Nqi*. ~Wl«a she eKeck mewatement differs from the hook leenlt, tbs former must invariaWy ^/brdugnt forward at 
WB oalanod In the at? t reiUrn, any iaveatiaation nooeaeary ahout' the di#oreb*ncy toeanwbile prooeediag. 

, Ttt# aetion tekoA in rasjpeot of defloienciss thonld M indicated in tbiB ooliamar , 


Signature^ 

Raiih 
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MOTES, 


P. W. A. Poem No. 17. 


[ Vide Para 24^ of P, IF. A, Code.'] 

The Bioad metal rata book is the standard vhere* 
by to check the purchases of metal. It will be al- 
tered from time to time, as old quarries are exhausted, 
new ones opened, or as other circumstances affect 
the rates. Division— 


Road metal rate book. Bate table ahowinff 
the lowest rates at which metal can be supplied 
to the road side throughout the division. 



DIVISION. P. W. A. Form No. 17. 

Satd taUe sZidwiasf tiid latest rates at trluob metal oan 1)0 supplied to tbe road side tilizeuel^eut tl&e dit^sion- 




NOTES, 
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P. W. A* Form No- 18. 


[Vide Paras m, SS8 and S39 of the P. W. A. CodEe.] 


1. Whea stores of any kind become anaer- 
viceable, a, report thereof must be made at onoa by 
the subordinate in churge in this form as it is desira- 
ble to avoid keeping worthless materials on stock, 
«,nd if the disposal of the report is not within the 
powers of the Divisional Engineer it will be sub- 
mitted to the Superiutending Eagineer- 

2. lathe report should be stated the period 
daring which the articles have been in store or iu 
use, and the cause of deterioration in full. 

3. On receipt of the Superintending Engineer's 
orders as to the disposal of the articles, the Divisional 
Engineer will promptly take the necessary action 
with regard to their disposal and submit the report 
to the Examiner with the accounts o£ the month iu 
which the credit is made to Stoofi: or Revenue, accord- 
ing aa the articles sold are comprised of Stock 
materials or Tools and Plant. 


Division- 
Station — 

Report of the survey of doves which 
have hecome unsermceable* 


4. A similar form should be used for reporting 
loss of, or damage to, stocks 



^DIVISION. P. A. Poem No. 18 . 

Report ef tlie survey of stores wliioli liave lieeeme uuservieesUe. 
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NOTES. 
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P. W- A. Poem No. 19 


\yiie Taras SOS and SSI of P. W,A, Code.] 

1. This form will be used for all sales of stock 
or tools and plant;, whether by auction or other 
agency, but materials issued to a contractor for 
works under eseontion by him, should not dnd a 
place in this document. In the case of private sales 
no deduction will be made pn account of commission, 
nor the auctioneer’s receipt be filled up. 

2. In the case of the sale of tools and plant the 
column headed *' rate ’’ " book value ” and “ loss ” 
will be left blank. 

3. When stock is sold at n loss, and the Bivi. 
sional Officer has not been specially empowered to 
write off such losses, the circumstances should be 
reported to the Superintending Engineer for orders ; 
iu such report it should always be stated whether the 
value of the remaining articles in Stock can be raised 
without exceeding the proper market value of such 
articles, and whether there is a probability of these 
being used for works at the enhanced rates. The 
description and book value of the articles, the rates 
of which it is proper to raise the present rate and the 
proposed increase should be clearly noted. 

If the stock, the sale of which has resulted 
in a loss, was purchased for specific work the proper 
course would be to write off the loss to debit of the 
work concerned, and the practicability or otherwise 
Qf doing this should be noticed when reporting on 
the loss. 


Division- 

Month 13 P.' 


Sale Account, 


AUOTIONEBE’S RBOBIPT. 

Received Rupees (* ••>•#•«») 

t 

.only on account 

of my commission in full on realizations as within 
enumerated. 


Auctioneer, 


Dated,... F. 

Signature and Stamp when the amount czceeda 


Bs. 20, 


« 

CASHIER’S EBOEIPT. 

Received Rupees (*. •••) 


t 


>only being net proceeds realized 


by sales as within. 


CasMer or Aecouniant,. 


Pated 13 F. 


* In figures, 
t In words. 





P. W, A. Forw No. 20. 

Sote:~'Oovertimont accepts no rcBponsibility lor any frond or misappropriation in respaoti of money on oheqnes or bills 
made over to a iBossengor* 


Receipt stamp 


Salary hill of Mr._ 


Serial No. of Vouehers. 
MontJdij Account for the month of 


,rS4 F. 


Designation^ 


Placa where Posted Head of 

account 

Hyderabad Divlaion, concerned 


Details of Salary 


monthly 

rate 


Amount payable 
Its. a. p. 


Remarks, 


Offg; Allovranco 
Leave do 

Personal do 

Deputation do 
Charge do 


Motor car do 
Horse do 
House rent do 
Permanent Batta 
Contribution. 
Other items. 


Deduction:— 

State Insuranoe Fund 
Mansab contribution 
Motor oar loan 
House building loan 
Study do 
House rent 
Other items 

I Total deductiouB 

Net amount payable 


(Net Amount to be written in words ) Rupees 


Dated 

Forwarded to the Examiner of P. W. P. Accounts for audit and return. 


Dated 


m R. 


Signature of Officer. 
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P. W. A. Fobm No. 30. 


For use in Examiner’s Office 

Admitted Rs. 

For nse in Divisional Office 

Pay Rupees ( ) 

Objected Rs. 


Auditor Fmmimr 

Accountant Divisional Officer 


Received for the month of nay pay as mentioned overleaf 


Daied 




Signature of Officer ^ 



NOTES. 



P. W, A, Fobm No. 20 (d).’ 


In drawing np the salary bill, care should be 
taken to see that in the case of every change in the 
bill, the necessary certificates and information are 
furnished and authority, etc., quoted. The following 
are some of the chief points requiring attention 

I.— In case of first appointment.— 

1. Age and Mulki certificates. 

2. Anthority for entertainment. 

3. Salary commences from the date of entering 

npon the actual duties of the situation 
except in oases where it is otherwise 
rnled. 

IL-^In case of promotion,— 

4. On transfer higher rate of salary com- 

mences from the date of assuming charge 
of new ofiSce; when not on transfer it 
commences from the date of the order 
or as may be specially notified. 

III.— In case of transfer.— 

5. Last pay certificate. 

6. Joining time allowed by rule is not 

exceeded. 

7. Date, forenoon and afternoon of giving 

over and assuming charge. 

IT.— Generally.— 

8. Authority for change in the rate of pay, 

allowance, etc. 

9. Eemarks re; leave suspension etc., to be 

noted when salary is not drawn. 

10. For temporary establishment, the period 

of sanction should not be exceeded. 

11. Beference to orders should be noted when 

drawing salary in advance on transfer 
order leave etc. 

13. The deductions on account of Security de- 
posit, Insurance Fund, House rent, 
mansah etc. are in' accordance with 
rules prescribed by Govt, in that regard. 

13. Explanation of anything unusual in the bill. 

14. The bill shonld be drawn up and submitted 

for audit by 25th of the month and 
before any salaries are paid. 

15. Arrears of salaries of any month should be 

claimed in the first monthly bill sub- 
mitted to the Audit Office after the 
claim becomes known. They shonld 
always be separately entered, fall detail 
being given as well as reasons for which 
these were not drawn before. 

16. Divisional officers will note in the remarks 

oolnmu of their bills for Aban the dates 
of birth and oomplntion of 55 years of 
age. 

17. Beceipt stamps are attached against all 

items exceeding Bs. 30. 

18. Salary may be drawn and paid before the 

expiry of the month if so sanctioned 
by the F. D. or the Officer is transferred 
to another Division or q[DotiDg Govt. 
Service. 


Division 


Bill for Salaries for 134 F. 


No. date F, 


Transmitted to the Accountant General, P. W. 
Audit Branch. 


dccomianU Divisional O^eer, 


r 



Detailed Pay Bin of the Office of 


No. 

Nomo togolier with 
father’s name. 

Designation. 

Pay due for 
the month 

1 

2 

3 

4 


Engineers 


Rs, a. p. 

1 

Mr. H. Ottley 

Upper SuborAinates, 

Executive 

Engineer, 

600 0 0 

2 

Mr. V. Jayavelu 

Supervisor. 

150 0 0 

8 

„ Abdnl Kadir 

do 

50 0 0 


Lowbt SuloroEina^es 



4 

Mr. David ... 

Sub-Overseer 

30 0 0 

5 

„ Mahamed Ghouse ... 

do 

30 0 0 

6 

„ Mahomed Ismail 

do 

30 0 C 


Accountants 



7 

Mr. Bajarabhnam 

Acoountaut. 

80 0 C 


Office, 



8 

Mr. Joseph ... ... 

Accounts Olerk. 

30 0 ( 

9 

„ Rajgopaul 

Typist. 

30 0 ( 

10 

j, Sundaram 

Record-keeper 

40 0 1 

11 

,, Thomas 

Assistant 

Draftsman 

60 0 

12 

„ Abdul Waheb 

Tracer. 

40 0 

13 

,1 David •«■ f.i 

, Store-keeper, 

40 0 


Peons 



14 

Shaik AbduUa 

. Peon. 

7 0 

16 

> Mahomed Ghouse 

. do 

7 0 

16 

! Eamasavrmy ... 

.. do 

?! 0 


Total „ 

r« ... 

1,231 0 


Deduc 


State 

Insurance 

Fund 


Security 

deposit 


Bungalow 

rent. 


Ra. 


50 

10 ' 

2 

] 

} 


Rs. a. p. 


l\a. 


50 


20 


i ^1 

0 0^ 

0 o' 


69 


h\ 




15 






70 


' ' ' ’ ' ' 

* S9Q that leaye Btatement is attached to tho hill, for ewployees on. leave* ^ho dravf more than Bb. 200, or whose 
admiwiblo ondet the leayo mlea and that t^e person whp offlcmteB dooa not draw , a, higher allowance thaiB 
Divisional iSlngineer at tho bottom of the bill ^ the effect*-^ 

loertarytbat I have iiatisdsd myself that the service , books have been fully and ptoperdy filled in and that n( 

. I htjrel:^ eertlfy-^ , / * ' 

S? bharged in this hill are due in aooordanoe with the reco ^ da in this oflBoe. 

' ' of the aeoptnifes due by the employees have been made in aooordancs ^ith the lE^iu^D^ild Seo^s^ta^’ 

(9) WtSaianea ^ thb bm^yeea di^WU bh the last month 's iPay Bfll were p^ to th^hn accoxdirs^y. , ; , , ^ 

‘ . ' , 1 V. ‘ i“®si^^A iB^»parateWUBhonld always be prepared for each Ghusetwd Officer.!) , • , ' ' , ' ^ 


pquni^^i* \ 
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P. W. A. FonM No. 20 (a) 


for tlid month of 


Advance 

recover- Mansab 
able 



Convey- 

ance 

allowance 

Acting 
or leave 
allowance 

12 

13 


Pay ttctiong 
or leave 
nllovracoe 
held over 
for future 
payment 


Remarks. 




leaTe id uotlhdd in the Gazette^ and also that the statement is sanctioned by the proper autbi^riby and that the leTaeisthr 
sanctioned in the leave statement or the leave aliowaace rales* Por office hands ou leave, fcee that thoro is a oeitif 

leave has been granted otherwise than in accordance with the rule/’ 

Circular, 1^0*26 of 1305 rasli. 


Divisional Officer, 














notes; 




P. W. A. Fobm No, 20 (&.) 


^ 1 . This list should aceompauy the monthly salary 
bin submitted for pre-audit to the Examiner and when 
a supplementary pay bill is drawn up for the claims of 
such absentees or their substitutes, it should be baaed 
on the Absentee Statement. 


Division— 


2, The proceedure to be followed in the payment 
of leave allowances and pay or salary to absentees 

within the Dominions is as follows Absentee Statement. 


(а) . All leave allowances should be included 

monthly as they become due in the 
salary bill of the Division or office to 
which the absentee is attached. 

(б) . After the leave allowance is passed by the 

Audit Office, the payment there of can 
be made by the disbursing officer, only 
when the absentee appears in. person or 
furnishes a life certificate granted by 
persons authorized to give such certifi- 
cates as per rules in the Hyderabad 
Civil Service Begulations. 

(c). When drawing up the bill the fallowing 
references should be quoted. 

(I). Competent sanction to leave. 

(II), Date (forenoon or afternoon) on which 
leave was availed of. 

(III) . Nature and extent of leave. 

(IV) . Officiating arrangement if any sanctioned. 

{d\ In the case of suspension, the period of 
Buspeneion and subsistance allowance if 
any fixed. 

(e). In the case of transfer, the date of handing 
over charge and the place to which trans- 
fer has been ordered by competent 
authority. 
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o 


o 




<1 

* 

FW 
























NOTES. 
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P. W. A. Foem No. 20 (c). 


This atafcemeat -will aooompany the salary hill 
when any increments are drawn in respect of persons, 
whose increments are within the competence of the 

officer drawing such bills. Periodical Increment Certificate.,! 



72 



an inorement is given otherwise than for continuous service of the present period. 



NOTES. 


P. W. A. Poem No. 20 (d)< 


1 1 Dednoiions on acoonnt oE State Insnrnnoe 
should be regulated in acoordauce vifch the scale of 
contribution laid down in the H. 0. S. Rules unless 
the subscriber increases the amount as per Bale 21, 

2. All such deductions should be embodied in 
this list which should be submitted with the monthly 
Pay bill. 


Division- 

Month— 


Statement of Deduction on 
account of State Insurance. 




Daitd F. AecomianL Divisional O^er, 



NOTES. 


75 

P. W. A. Form No. 20 (e). 


Dedactions on aoconnfi of Mnnsalj slionld lie 
regulated in accordance with rales laid down in H. 0. 
8. ft. ^11 snch dedactions shonld be embodied in this 
list which should be submitted with the monthly Pay- 
Bill. 


Division' 


List of Deductions of Munsab Salary 

in the pay hill for F. 



76 



Aceoiinlant- 



NOTES, 


77 

P. W. A. Form No. 20 (/)• 


!• Care sTiould be taten to deduct regularly 
from the salaries of officers, the instalments fixed by 
Government in the Finance Department. 

2. Separate sbatements should be prepared for ■■ ■■■ ■ — 

each kind of loan such as Motor Oar loan, House«.B nil- 
ding loan, Study lean etc. and attached to the salary 

bill from ’whieh such deductions are made. Statement of fepayment 

of Loans. 
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NOTBi—The nature of loan fluoli aa Study loan, Motor Car loan, House Building loan etc, as the esase may be will be entered here, A separate Porm being used for each kind of loan, 



NOTES, 
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P, W. A. Form No 20 (^), 


The Acquittance Roll shows against eaoh person’s 
name either the Salary or the Travelling Allowance 
paid to him. The totals of the columns “ Salaries ” 
“ Travelling Allowances ” should he the amounts paid 
during the month and the totals of all the Acquittance 
Rolls should correspond with charge made in the 
Schedule of Establishment charges. Persons absent, 
or otherwise unable to sign the regular Acquittance 
Roll must furnish separate receipts which will be 
annexed to the Acquittance Roll. 


Divisdon— 


Month — 


Yoncher No 


Acquittance Roll. 
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notes; 
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P, W. A. Foem No. 20 (h)» 


PART I. 

1, Olftims for travelling allowances and tte 
journals in support of them should be submitted Division:—* 
within the month after that to which the claims relate. 


2. A supervisor or other subordinate who habi- 
tually and without due cause assigned omits to despa- 
tch his journal in support of claim for travelling* 
allowance within the first five days of the month succ- 
eeding that for which the claim is made should be 
reported to the Superintending Engineer. 

3. Superintending Engineers should carefully 
sorutmize the journals of all Executive Officers 
serving under them and disallow all claims to travell- 
ing allowanoe not fairly earned. From the^nowledge 
they possess of the circle under their charge and of 
the works in progress in the several divisions, Supers 
intending Engineers are alone fully competent to 
judge of the necessity or otherwise of each h^t of the 
distances charged and of the necessity for the al- 
lowance etc , and the Oovernment look to them as the 
primary auditors to the Travelling Allowance Bills of 
their subordinate officers, not to permit the provisions 
of the Travelling Allowance Bales to be taken undue 
advantage of. 


Travelling Allowance Bill of 

Mr having his 

head quarters,, 

the month 


4. In the oase of Gazetted officer, only Part I. 
of the T. A. bill Form No. 20 (h). will be need. 
Part II. of Form No. 20 (h). Abstract will accom- 
pany the T. A. biUs of non-Gazetted officers. 

5. This Form should be used even in the case of 
Work Charged Establishment also. 
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P. W. A. PoBM No. 20 (A)- 
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NOTES. 
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PART II 


P. W, A. Form No, 20 (Ji), 

J)i VISION 
OB 

Ori'IOB, 



A consolidated Travelling Allowance bill should 
be drawn up for the entire diviaion and claims 
for travelling allowance pertaining to a month should 
be embodied in it (grouped up according to the esta- 
blishment to which the claim relates) and submitted 
to the Examiner’s Office for audit by about the 15th of 
the month following that to which the claim relates. 
The bill should be accompanied by all the route state- 
ments duly approved by the Controlling Officer, 

2 The Executive staff should submit their route 
statements to the Divisional Office not later than the 
15th of the month following that to which the claim 
relates and any journals received after the submission 
of the months oonsoldidated bill may be held over in 
the Divisional Officers Office for inclusion in the next 
month^a bill. No supplemental bill should be drawn 
up. Disallowances made in a bill should be included 
in any subsequent month's consolidated bill after the 
question of the admissibility of claim has been decided 
by the Examiner’s Office. 


Abstract of Travelling Allowance hill for the 
month of /3A F* 




86 

P. W, A. Poem No. 20 (It). 

P A R T II 


AlJBtsaot Sill for Travelliog Allowaaces fortlie monlili of P. 




NOTES. 
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P- W. A. Form No, 20 (t).' 


1, The charges slio aid be entered in order of 
payment from the Cash books of Divisional and Sub- 
Divisional Ofiicers. 


2. The order of Government should be quoted 
when office rent is drawn and the first charge made 
in each official year must be supported by a certificate, 

3. Charges for Telegrams require to be supported 
by receipts from the Telegraph Department. Char- 
ges for service postage labels and fees for money 
orders must be supported in every case by receipts no 
matter what the amount involved may be. 

4. This form should be used for all contingencies 
services and supplies and other special charges. 

5. Oliief and Superintending Engineers will also 
submit their monthly contiugent bills with the 
requisito vouchers, for recoupments of the imprest 
account in this Form. 


Contingent Bill of the office of the Divi^ 

sional officer,,.. Division,. ^ 

.-./or the mouth of 


6. Every officer should exercise the satno 
vigilance in respect of contingent expenses as a person 
of ordinary prudence would exercise in spending his 
own money- 

7- Expenditure should be within the available 
appropriab'on. If possible, expenditure should bo 
postponed till sanction is obtain ed to an additional 
appropriation. On no account, may a charge actually 
incurred m one year be thrown on the grant of 
another year, 

8. As soon as a bill for the Purohase of furni- 
ture or oth‘=r stores is paid for all these articles should 
be entered in the Register of furniture duly certifying 
on the Voucher and the contingent bill to that effect 
and giving reference to such entries in the Register. 





P. W- A. Fbom No. 20 (»> 


Contingent Pill of_ 


for the month of 


Qaantity. 


Name of ArfcicleSt 


Paid Telegram otarges fco Superintending 
Engineer 

purchase to file tags, tape, eto.^ from 
Central Jail, Waraogal 


Writing Materials 
OflEioe rent for Aban F. 



Amount. 


Rb, a. p* ^ P- 


Remarks. 


S [ 0 01 • • I Receipt attached 


50 0 0 


Vide Book adjustment 
. Statemenfi of Central 
Jail Warangal 


16 67 0 0 

50 0 0 BO 0 0 Receipt attached 


Carried oier, 
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NOTES . 
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P. W. A. No. 21, 


{Vide Paras Z83 ^ 28 Jt oj the P. W. A Code) 

L The Nominal Muster Roll is the initial record o£ 
the labour employed each day ou a work, and 
must be wriijfcon up daily by the subordinate 
deputed for the purpose, each morniug before 
the labourers begin work, 

2. In opening the Nominal Muster Roll, the work 

people should be mustered in order and their 
names taken down according to their classes 
and rates of wages, the uamea of the higher 
paid workmen being entered first and so on 
in succession to the lowest class. A little 
space should be left after each group of names, 
to provide for the entry of the names of 
additional work people who may be engaged 
before the close of period for which the Muster 
Roll is kept. 

3. The presence or absence of each labourer will be 

denoted each day by the insertion of the 
figure 1 or a inaction in case he is fined a portion 
of his day^s wages or * in case of absence 
as the case may be against his name; the 
figures brought out in the column ‘‘Total’' will 
represent the total number of days each laboarer 
had been present and his total multiplied by the 
‘‘Rate” gives the ‘‘amount” of the wages for the 
period of the Muster RolL 
V 

4. The Muster Roll should be closed immediately after 

the close of ten days from the date fiom which it 
IS kept and the labourers paid as soon atcer as 
possible. 

5. The paying officer will make the disbursements, 

note the date of payment and enter his initials 
opposite the name of each labourer paid, the 
signature of the labourer being obtained in all 
cases when he can write and his thumb impression 
if he is illiterate ; the certificate at foot of the 
Nominal Muster Boll will then be attached as 
provided for in the form. 

6. Name of labourers who are absent and have not 

been paid will be transferred to the Register 
of Arrears Part II, and the amount so transferred 
will be deducted from the grand total of the 
*‘Balanoe due” so as to bring out the “Balance 
paid" according to the Master Boll. 

7. The Register of Arrears Part II also shows the arrears 

of previous Muster Rolls brought forward ; any 
payments made on account of these arrears 
should be noted in the column^amonnt paid” and 
the date of payment in the column “when paid” 
the total of the column ‘^amount paid” should be 
added in Part I to the ‘Balance paid* referred to 
in para 6 above and this will bring out the total 
payments to be entered in the paying officers ac- 
count, in support of which this Muster Roll will 
be the voucW. 

Part HI of the nominal roll is an extract from the 
zneasurement book of the officer in charge of the 
wprk done by the labour employed. The quantity 
q { the Works turned out during the period should 
be compared with the coat of the labour employed 
ho, as to afford satisfactory evidence that the oat- 
Ifiarn of the work gives a sufficient retam for money 
speiit Any marked deficiency in this respect should 
noticed by the paying officer ae md.y appear 


H. E, H. the Nizam’s P. W. D. 

Division:— 

Sub-Division: — 

Departmental Head:— 

Service Head: — 

Months 134 p. 

Period: — 

Imprest Holder’s Voucher No. 

Division Voucher No. 


Muster-Roll of Daily Labour employed 
pn 



Descriplion. 
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PART X> -Rfominal 



Dedvd vfot jmade a.8 2 ^ detailsi 


' 1 I I f r I ' 1 ' ' 

, Md Aifrm's, of 
















I/Eiuter Boll 


US 

P. W. A. Foem STo. 21 



Muster UoU ... ... ... ... ••• 55 0 0 

transferred to Begisier of Arrec^rs Part 11. ... 0 0 0 

Balanet' Paid ... 65 0 0 

off as per defaih, of Register of Arrears Tart II, ... «. 7 2 0 

Rupees Sixty two and annas two only ••• ••• 62 2 0 


‘ t MS •'«# ipifi ' MdThio , 

j, fir ''i ' i'-r y\ <* K 


i 













P. W. A. Poem No. 21 . 

PAHT ZI<— Besistsi of Afieua of 
due to work people. 


* TABT III;-Detail of measuemeat of >^ork 
done tke labour employed as per tkis 
ITomiaalAEueter Boll in ease in -vUoli the 
■nrork is sueoeptlble of measurements. 


O — 

Q. ^ ? 

tjj b 8 

-S « jS 

S ^ 

O IT3 ^ 

ia.s 5 £ 



Arrears of prev ions 
Master Roll bronghfc 
forward. 


Total,. 


Arrears as Per this 
Master Etoll. 




S « o 

o 

pa ® 5 - 

rg fl ® 
© ^ 00 
Q go 


Sednct amoilzit paid oat 
of arrears of proTioua 
annsber rolls, I 

I 

ipaUmoe arrears carried 
^to tett Not3Uiial Muster 
»o|L 


wages are not olaiiaed within three inontihs 
a tUirlaet snould be laade to Dirisionil Oifloere 


* If the vqi:^ la opt sasceptible of measarimenti a remark 
to this effect shonfd her ^ordM. 

X if deBjr«A.>^tes may be sttgaok 'ifhsre possiblo shVTTA 
in red ink fHifit M^W the qnaatitiei^in this oelamn, 






NOTES. 
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P. W. A. Form No. 21 (a). 


[Vide Para S88 of the P. W. A, Code] 

1. The oash transaotions of a subordinate are 
reported in the impreali account and those of labour 
in the report. The report is prepared in duplicate, 
one copy being submitted to the Divisional Officer, 
and the counterfoil being retained by the subordi- 
nate. 


2. "Where a master Boll is kept, it should be 
seen that the totals for the day shown in it and the 
Daily Report agree. 

3. As it is essential that the Divisional Officer 
should have some guarantee that the labour employed 
has executed a proper quantity of work, the nearest 
approximation to the quantities actually executed 
should be entered in the last column. These, being 
only approximate, should be checked by the 
measurements recorded in the measurement books 
when correctly measured. 

4. The report of materials reoeived and issued 
will be submitted in Forms No. 85 & 37. 


District— 


Sub-Division— 


Departmental Head— 


Service Hoad 


Daily Report of Labour employed 


5. Form No. 21 (a) may be kept both for labour 
employed by Government or by a Contractor. 


Name of work— 
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P. W- A. Posh Ifo. 21 (a) 



Signature of Subordinate, Signature of Subordinate. 
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P. W. A. PoBM No. 22. 


NOTES. 


[FicZe 'para 2S4 {h) of the P. W. A, Code.] 

1. TMg form will be nsed for Pre-Survey 
cbar^ea also. 

2. OhargfH for stationery and Drawing materi- 
als otc.j sL.ali not bo cbargod to Preliminary Surveys 
as tbodo are to bo met from the Establishment grant. 


Division^— 
Sab- Division-— 


Casual Labour Roll. 



Nnm'ber 


Casual Laliour Soil- 
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P,. W. A. Fobm Ne, 22. 


Cash Book Voudhir No.,,...*,, Dated 

Caaaal Labour Boll of Labour employed on clearing road ab mile 


of 


Boad from tbe, 


to 


r34 F, 


F. 



Total amoant paid (in words) Rupees one hundred and thirty seven and annas eight. 


J)at«d 


1S4 F. 


Bignatwe^ 


Opoe or deatgnuiion. 

* Anioant remaining unpaid should he -i^eoified with necessary details. 


Head 












IJIOTES. 
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P. W. D. Form N. 23. 


'[ Vide paras W and 288 of the P. Tf. A, Code.] 

1. The measnrement book is the basis of all 
accounts of quantities whether of Work done by 
piece-work or by contract, or materials received 
which have to be measured, and should be so kept 
up that the transactions may be readily traceable 
into the accounts. 


Division— 


Sub-Division— 


2, All measurements are to be neatly taken 
down in this book and in no others. The description 
of the situation of work must be luoid, so as to admit 
easy identification and check. The entries should 
if possible, be made in ink; but when this is not prac- 
ticable and entries have to be made in pencil, the 
pencil entries should not be inked in, but left un- 
touched. The "contents” or "area” should, how- 
ever, be invariably inked in. 


Measurement Book No. 


3, No erasures are allowed. If a mistake is 
made, it should be corrected by drawing the pen 
through the incorrect entry and inserting the correct 
one m red ink betweeu the lines. Every such oorreb- 
tion should be initialled. 


4. For large works, a separate measnrement 
book may be specially set apart, or if found con- 
venient, even two or more books may be set apart 
for different classes of works. 

5. The measurement books must be looked upon 
as important records; they shonld be carefully 
checked by the Divisional Officer to see that they 
are kept up as complete records of each kind of 
work done for which certificates have bhen granted. 
The eventnal return of all bocks to the divisional 
officer for record shonld be insisted upon. 

6. Whenever a Suh-divisionol officer is required 
to submit his measurement book with his accounts to 
the divisional office, it will be necessary to provide a 
sceond book for h^ use. 

7. Whenever progress on a work is reported in 
lump sum quantities under sub-heads of work, the 
iNo. aud page of the measurement kook should 
invariably be quoted. 

8. From the measurement hook all quantities 

should be clearly traceable into the documents on 
which payments are made, and a refareacca to the 
voucher in which the quantities are entered for pay- 
ment, as well as the date of entry, shonld be given 
by an endorsement upon the 'original entries in the 
measurement hook. No contract certificate or hill 
should be signed without thus crossing out the con- 
neoted entry in the measurement book, and the 
document on which payment is made, should invari- 
ably bear a reference to the number and page ' of 
the book in whic^ the detailed meas'arementa are 
rooorded. ' 
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r. W, A. Fottn No. 23, 


Sfeasmemeat Book 


Particular s. 

Details of actual 
measurements. 

Contents 

or 

Total 

Last 

Measure- 

Total 


No. 

,L. 

B. 

D, 

urea 


ment 


Name of work Raising 

the b 

anks 

of ch 

annel 

No. L at 

Wyra mile 

s 4 to 5. 


Name of Contractor Mr, 









"W ork order No., Dated 









Work measured on 









Ranning Account:— For ProTious 

mens 

urem 

ents 6 

ce pa 

ge- 

of this bo 

ok. 


Earth WorL 









Mile 4 Purlong 1 

1 

100 

18 

1-2 

21G0 




2 

1 

100 

20 

1>1 

2200 

4360 

5000 

9800 







Ahstrael. 









9360 eft. Earth work @ Bs, 8- 

per 

iooo 

oft. 

Rs. 

74-14-0 




Deduct previous payment Vida p 

age 4 

6 of t 

bis b 

ook 

40- 0-0 



1 

Amount now payable 

... 

... 

... 

..i 

34-14-0 




Name of work:— Purchases for di 

rect i 

ssne t 

0 W 0 

rk— » 

Oonstructi 

ng a Bridg 

0 at Bidar. 


Name of Contractor— Mr. Parma 

naud 








Agreement No. 40 of 1340 F. 









Date of measurement— 3rd Mehir 

134o| 

1 

P, 







Lime m bags 

432 

! 

rads. 

2-0 



804 

mds. 

864 



Surki ... 

1 

4-9 


15 

735 

734 



AldracU 









864 mds. Lime @ 20 per cent Rs. 

• *• 


• •• 

««* 

17- 4-0 




784 oft. Surki @ 25 per cent ... 



• a. 

*• . 

Rs.18-10-0 




First 

and 

fijiall 

bill 

. .« 

86-14-0 





1 
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P. W, A. Poem No. 23 (a ) 


NOTES, 


(Vide Paragraph Z89 oj P. W. A, Code.) 


Standard Measurement Books, 



102 
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N OTEB. 


P. W. A. Poem No, 23 {&.) 


{Vide para 287 of tho P. W. A. Gode.^ 

!• A Register of measurement books in tliia 
form sliould bo maintained in the Divisional & 8nb- 
divisional offices in the balance of books in hand will 
be checked by Inspecting Officers by means of this 
register. 


Sub-division 


Division 


2» Those books will be supplied duly numbered 
by tbe Ruperiutending Engineer who will intimate 
to tho Examiner the number of books supplied from 
time to tirno^ 

3. The Divisional Officer will assign serial Nos. 
to the books in his division before issue to his sub- 
ordinate officers. 


Register of Measurement Books, 
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P. W- A. Form No. 23 (i>) 


Begister of ICeasnxomont Isoolcs- 


Serial 
No. of ; 
Book. 

1^0. of Book. 

i 

.-T , * bnb-division 

ame o gnb-ordinate 
to whom iSBiied 
(* To be oorreoted according 
bo its use in the Divisional or 
Snb-divisional Officer. 

Date of issue 

Date of return 

year from the 
last day of 
which period 
of- preservation 
is to be oompleted 

i 


Mbabubehent 

BEOXIYED F 

BOOKS BBABIRG BBOU 

SOM XHB SoPBBIHTBBBlMa EnGI 

TO 

BBEB VITB N 

a. DATED. 

1 



i 

i 

f 

i 

[ 

i 

1 

1 

j 


1 

1 

f 1 

/ 

• 

i 
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P. W, A. Fobm No. 24. 


NOTES. 


{Vide paras Z9Z and 293 of the P, W. 4. Oode.) 


Division— 


Sub-division— 


First and Pinal Bill 


Cash bill voucber No. Dated 



106 


First aa& 

( For Oontraotors and Sappliers f To be used when a single Payment is made for a job or contract 
if they relate to the same worh or to the same head of account in the case of suppliers and are billed for at the 

Name of work ( in the case of bills for work done. ) 


Name of Contractor or 
supplier and reference to 
Agreement. 

[terns of work or 
supplies ( grouped 
under ^'Sub-heads” 
and “Bub-works’^ 
of estimate 

Reference to recorded 
measurements and date 

I 

Quantity 

Rate 

Unit 

Book 

No. 

Page 

No. 

Date 

Es. 

a. 

1 

1 P* 


Pur 

chases 

1 

for the 

1 

work- Cons 

P 

*.IS 

o 

p 

Police 

Stat 

ion a 

t Bidar— < 

Amarchand (Agreement 

Bricks 

66 

40 

4r5-40 P. 

1,00,000 

15 

0 

0 

0/00 

No. 40 of 40 P.) 

Lime 

66 

41 

5-5-40 F. 

75 

i 

1 

1 

8 

0 

md. 

I 




Pn 

rohases f 

dr dire 

bt is 

sne t 

0 work— 

Shaik Ahmed ( Agree- 









1 

ment No. 29 of 40 F.) 

Deodar Wood 

54 

79 

80-4-40 P. 

482 

1 

8 

0 

oft. 









p 

urchases . 

Byed Mohd. (Agreement 





1 

1 





No. 35 of 40 PO 

i 

Boiled bteel Beams 

j 

1 

87 

10 

10-5-40 F. 

12 

20 

0 

0 

owt. 


Paled 11—6^ F. 

Pay Es. ( ) nil in oash and Bsi 2575-8-0 Two thousand five hundred and seventy five and 

annas eight by cheque. 

Dated 16th Pnrwardi 1S40 P. 


In the case of payments to sappliers, a red ink entry should be made across the page, above the 
stock’’ (8)*' Purchases for direct issue to work ” (4) '’Purchases for the work 

* In the case of works, the accounts of which are kept by sub-heads, the aocounts relating to all 
II Payment should be attested by some known person when the payee’s acknowledgment is given by 
t The person actually making the payment should initial (and date) in this column against each 

* * This signature is necessary only when the officer authorizing payment is not the officer who 





tlaal Bill 
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P. W. A. Fobm ITo. 24. 


i, 6, only on it® oomplefcion-A single form may be used for making payments to several contractors or sappliers, 
sanae, time.) 


* Amount 

Total Amount Payable to> 
the contractor or Supplier 

Payees acknow- 
ledgment (with 
date) 

Dated 
Signatnre 
of witness 

11 

Dated certificate of Disbursement 

Made of payment 
cash or cheque 
(Number and date) 

t Paid by me 

Bs. 

a. 

P* 

In figures 

In words 

For iss 

ue to 

con 

tractor M 

1 

ohanlal. 





1500 

0 

0 


Rupees one thous- 

Amarchend 

i • fl 

Cheque No, 19/4101 

B. E. 

112 

8 

0 

1612-8-0 

and six handred 

20-5-40 F. 


K. Dated 20-5-40 P. 

20-5-40 P. 





and twelve and 









annas eight. 

1 




Constr 

ucti 

nga 

Q-overnm 

ent High School at 

Warangali 




728 

0 

0 

723-0-0 

Rupees seven 

Thumb impression 

Bamjeedass 

Cheque No. 17/4101 

B. E. 





hundred & twenty 

of Sbaik Ahmed. 

19-5-40 F. 

K. Dated 19-5-40 F. 

19-5-40 F. 





three. 





of Stoc 

k 








24^ 

0 

0 

240-0-0 

Rupees Two hun- 

Syed Ahmed 


Cheque No. 27/41 oJ 

B.E. 





dred & forty. 

25-5-40 F. ! 


K. Dated 25-5-40 F. 

25-5-40 F. 




Two thousand five 

Total ... 

2575-8-0 

hundred & seventy 
five & annas eight. 


* * Signature 

Sub-Divisional ofioer Bidar SinJi-Diviaion, 


1 


Oj^er Freparing the lilU 


Signature, ") 

> Officer auihorizmg payment, 
Vivieional officer Warangal Division. J 

entries relating thereto, in one of the following forms, applicable to the case (1) "Stock” (2) “rnroheses for 
for issue to contractor 

items of work falling under the same " sub-head ” should be totalled in red ink, 
a mark, seal or thumb impression, 
payment, 
prepares the bill. 




NOTES 
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P. W. A. Foem No. 25. 


l^Vide Parcta S9S and ^96 of the P, W. A, Code.J Division Sub-Division 

Cash Book Voucher No. D/ F, 

Name of Contractor 

Name of work 

Serial No. of this bill 

No. and date of his previous bill for this 
work dated F, 

Beferenoe to Agreement No. of F, 


Running Account Bill A. 


no 

P. W. A. Form No. 25 • 

[Final payments must invariably bo made on forms printed on yollow paper which Bhould not be used for infcermcdiato payments.] 

ETJJSNING ACCOUNT BILL A. 

(For Coatraciors,*— This form provides for advance payments as well as payments for nioasnrcd work) 

J. Ar.connt ofworh 


AnyA^rOE PAYMENTS TOR WOKK 
NOT YBT MBASiraBD* 

Item of work 





Quantity 
osecutod up 

Payments on the rapis 

OF ACTUAL MB ASirUFUKUTS. 

Bcmnrks fwifch 
reason for delay 
m adjusting 
paymoDts 
shown iu 
column 1), 

Tofcal as 
per pre^ 
vioua bill 

Since * 
previous 
bill. 

Total up 
to date. 

(grouped under 
“ sub head ** 
and **sub-worfc of 
estimate). 

Unit. 

Bate 


to date 
as por 

mcasuremont 

book. 

Up to 
date. 

Since t 
previous bill. 

1 

a 

2 

3 

4 

5 

6 

7 

8 

9 

10 

Bs. 

Bs. 

[ 

Bs. 

(S) Out houses 


Rs. 

a. 

p- 


Bs. 

a. 

Bs. 

a. 





1 . Cutting 

0/00 

cfli. 

10 

0 

0 

96000 

960 

0 

300 

0 


1000 

-1000 

... 

2. Dry atone 
working 

0/0 

eft. 

13 

0 

0 

10,000 

1300 

0 

1800 

0 



1500 

1500 

7. Stone in mud 
masonry 

> 1 

85 

j 

0 

0 

2400 

840 

0 

840 

0 





8. Deodar wood 
work 














IS. Sub-head- 
Doors & 
"Windows 

Sft. 

1 

0 

j 

150 

150 

0 

150 

0 





Battened doors 
Glased Windows 


1 

6 

0 

60 

82 

8 

82 

8 

Ba. 232-8-0 

HIQQ 

500 

1500 

Total out houses 






3332 

8 

2672 

8 

I 




{/p) Motor Shed 





1 









5. 'Sub-heads cos- 
ting less than 
Bs. 1000. 





1 









1, Cutting 

0/00 

oft. 

10 

0 

0 

15000 

150 

0 

70 

0 





S.Dry Stone Wal- 
ling 

0/0 

oft. 

13 

0 

0 

2600 

838 

0 

117 

0 





SOonoreate in lime 

•) 

32 

0 

0 

300 

96 

0 

96 

0 

Bs. 283-0-0 

a t a 

1000 

1000 

4, Stone in lime 














masonry 











200 

300 

500 

5. Deodar Wood 
work 











200 

1.300 

1500 

Total motor shed 


1 • * 

... 

4 « « 

• •• 

584 

c 

1 283 

0 


1200 

1800 

3000 

Total carried over 


... 

»• 

1 


3916 

8 

; 2955 

E 

1 


• Wherever there is en entry in column 9 on the basis of actual meDSurement, the whole of the amount previously paid without 
detailed measurement, should bo adjusted by a mmua entry in column 2 equivalent to the amount shown in column 1. so that the 
Total tip to date in column 3 may become * NH * ' 

( „ t Where there are or more entries in oolomn 9 relating to each Sub-head of estimato they should, in the case of works the 
of which are kept by sub-heads bo totalled and the totSi reoordo d in column 10 for postmg Works Abstract, 
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Advanou payments for wokk 

NOT YET MJEAaUBBD. 


Totial aa per 
proYicas bill. 


Since 
'previous bill 


Total up 
bo date. 


Bs. 

1200 


1200 


JBs. 

1800 


Es. 

3000 


1800 


(D) 


3000 


(B) 


Pigure (D) in words — Sopees^ 


Items of work 
(grouped under 
'' sub heads ” and 
“anh-work” of 
estimate). 


Unit- 


Babe, 


Bronglit forward 


Esi 


a.p, 


Quantity 
executed 
|up to date 
as per 
measure- 
ment 
book. 


Payments on tub basis 

OP ACTUAL MEASUBEMENTS 


Tip to 
date. 


Since 
previous bill, 


Eemarka (with 
jrcasons for delay 
ni fidjusting 
Ipftyments shown 
m column 1). 


Total 


Total value of work done to date (A) 


Dsdwci value o£ work shown on proviooa bill ... 

Nob value of work sinco previous bill (F) 
[Figure (F; in words Eupees Two thousand nine 
hundred & fifty five & aauas eight, 


Es. 

3916 


391 G 


916 


2965 


Rs. 

2055 


a. 


2955 


II — Gerlijicate and Signatures. 

I. The measacements ou ■which are based the entries in columns 4 to 9 of Account I were made 
by Overseer, on ; and are recorded at page of Measurement 

Book.No. 

§ 2. Certified that in addition to and quite apart from the quantities of work actually execu- 
ted aa shown in column 7 of Account I, some work has actually been done in connection with 
several items, and the value of such work is, iu no case, less than the advance payments as per 
column 3 of Account I, made or proposed to be made, for the convenience of the contractor in 
anticipation of, and subject to the results of, detailed measurement, which will be made as soon 
as possible. 

Dated signature of oijieer preparing the bill\ 

3 (Rank) Sub-divisional Officer, 
Sub-division, 


Dated signature of 
Contractor. 


t Dated signedure ofofUcer 
authorising payment. 




§ This oertifioato mnsb be ngned by tbe Bab>DivisioDal or DiviBioaal Offioer. 

$-’Tlii8 sigoature is uecessiary only whoa the ofiioor who preparoa the bill is not the gffieer who anthor.'ses the payment, la 
eabh a caae two eignatores are oseential. 
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ICemoraadnm of Payments. 


1. Total value of work actually measured, as per Acct. I, Col. 8, Entry (A) — ... ... ... 

2. Total “TJp to date”Advanc6 payments for work not yet measured, as per Acct. I, Ool. 3, Entry (B), 

3. Total (Items X 2^ ... ... ... ••• ... ... ... **. ... 

4. Deduct amount withheld;— 


Bs. 

89161 

18000 


6916 


Piguras for 
xrorkB abetraotl 


Bs. 

296 


357 


lOl 


653 


40 


4061 


4101 


10 


14 


14 


(a) From previous bill as per last Eunning Account Bill 

(b) From this Bill ... 

5, Balance, i “IJp to date” payments 


Es. 

a. 

p. 


96 

0 

0 

i- 

296 

0 

o' 

1 



-IJ 


(Items 3—4) 


(K)* * * § 


6. Total amount of payments already made as per Entry (K). of last Eunning Account 
Bill No. of 13 F. forwarded with accounts for 13 F. 


7. Payments now to be made as detailed below 

(By recovery of amounts creditable to this work:— 
CValne of Taakwood supplied in 2-40 F. ...8 


(«) 


Total 4 (6) +7 (a) ... 


(G) 


fBy recovery of amonnts creditable to other 


(b)) or heads of acoounts 


Value of stock supplied in 1-40 F. for providing 
a storage and Crnshing machine at 


(c) By cheque* 


... 40— 0-o| 


Total 7 (6) + (e) 


... (H) 



892 


6524 


2065 


P’ 

0 

0 

0 


,4459 


Pay B& J ( 4061—14—0) Pour thousand and sixty one and annas fourteen. 
by cheque, t 

( Dated ifdUals of Dislursing ofieer,) 

Received Es, § ( 4419 — 8 — 0 ) Pour thousand four hundred and fifty nine and annas eight, as 
per above memorandum, on account of this work. 

Amount in vernaoalar. 


Dated the 


II }yitness._ 


U 9. 



Signature of contractor.) 


Paid by me. Vide cheque No. 


, Dated 


,13 P. 


Overseer, 

( Dated initials of person actually making the payment ) 


* This figare should he tested to see that it agrees with the total of items 6 and 7. u 

t If the net amount to be paid is less than Es. 10 and it cannot he included in a cheque, the payment should be made in casn, 
this entry being stored suitably and the alteration attested by dated initios. 

} ^ere specify the net amount payable, Tide item 7 (o). 

§ The payee’s acknowledgment should be for the gross amount paid as per item 7 ( i. fl., fl + h +tf ) 

^ II Payment should be attested by some kpoWD person when the peyee^s acknowledgment is given by a mark seal or tnumo 
impression. 






P. W. A. Form No. 25, 


IV i -^Remarks. 


( This spaco ia reserved for any remarks wHoli the Disbursing Oflficer or the Divisional Offioer may wish to record in reapeot o£ 
the execution of the work, oheok of meostiretnents or the state of Oontraotor’s account. ) 




NOTES, 
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\_Vide Paraa ^9S and S96 of the P, W, A, Code.J Division Sub»DiYisioD 

Oasli Book Vouoker No. D/ F, 

Nam© of Contractor 

Name of work 

Serial No, of this bill 

No. and date of his previous bill for tkis 
•work. dated P, 

Sefereno© to Agreement No. of P, 


Running Account Bill B, 
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P. W. A. Poem No. 26. 

[Pinal payments nmet invariably bemaSe on forms printed on yellow paper which should not be used for intermediate payments,] 

' RUNNING ACCOUNT BILL B. 

(For Coniraric»r^;— This form provides 1. Advance Payments 2. Secured Advances & S, Payments for measured works) 

L Account of worh eo&emted. 


Advance payments por wobk 

NOT YET MEASURED, 

Item of work 

(grouped under 

sub head Unit, 

Total as Smoe ♦ Total up and “sub-work ’’ of 

per pre- previous to date. estimate), 

Vious bill bill. 




Bs. a. 


1, Main Building 


5000 2. Brick work in 

lime 0/0 oft 92 0 0 9594-3] 8826 12 


4. Damp proof 

course O/Osffc 60 0 0 1755-50 1053 5 630 


6. Brick in 
cement 


eft, 1 6 0 1525 2096 14 2096 14 


7# Wood work in 

trusses 2 12 0 534-35 1524 7 1524 


1500 8* Wood*' work in 

floor ioista „ 2 7 0 1660 8778 2 


1000 9, Wood work in 

main beams „ 8 3 0 127 


13 


450 12* Wrought iron 
work 


3850 4100 I 7960 f Carried over 


I 


17684 5 4251 6 


♦ Wherever there is en eolay in oplumn 9 on the basis of actual measurement, the whole of the amount previously paid without 
detailed meaaarement, should be adjusted by a minus entry in column 2 equivalent to the amount shown in colnmn 1. so that tne 
" Total Up to' date ” in column 3 may become ‘ Ml, ’ 

V t Where there are two or more entries in. oolumn 9 relating to each Sub-head of estimate they should, in the case of works tho 
of which are kept by sub-heads be totallod and the total recorded in oolumn 10 for posting Works Abatraot, 
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Advanoe payments roR work 

NOT TBT MfijLBTTEED, 


per pre« | previous to date, 
vioxis biUi bill. 


Item of work 


(grouped under 


“ snb heads " 

Unit. 

and “sub- work of 


estimate) . 



I Payatekts on the basis 

I Quantity op actual hbasttremestb. JEtemarks ^with 

executed up reason for /^elay 

to date in adjusting 

as per pa jme' ia 

measurement Dp to Since f shown in 

book. date. previous bilh column 1). 



£s. Ba 

3850 41 


319 


8850 4100 


Brought over 


15. Sub^heads 
costing less 
thanKs 1000 


Stone in mud 

masonry 0/0 oft. 35 0 0 815 


Dry Stone 
masonry 


Dhajji Walling 
in stone 


„ 15 0 0 3000 450 oj 460 \ o[ 875— 4—0 


I^gnre (D) in words-Eupees 



Total Total value of work done to date (A) 18569 

J)educt valae of work shown on previous hill 13433 

Net value of work since previous bill (FJ* 5126 

Figure (F) in words Enpaes five thousand one ^ 
hohdred k twenijy six k annas nise. 
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P. W. A. Poem No. 26 . 


lI:—A(xount of “f^ecured^' advances allowed on tJte seeuriiy of materials brought to die. 


Quantity 

ont'Staad- 

ingfrom 

previous 

bill. 

Deduct 
Quantity 
utilised in 
work mea- 
sured since 
previous 
bill. 

• Quantity 
outsband- 
ing (includ 
mg qaaoti- 
ty brought 
to Bito tin- 
ea previous 

bill). 

S’ all rate 
ris Qsfies- 
aed by 
fhe 

Diviaion* 
al Officer 

Description 

o£^ 

Haterials 

Unit 

Hcdnced 
rate at 
wnioh 
advance 
is made 

Up to date 
amount of 
advance 

Eeference to 
Oiviaional 
Officer’s written 
orders authorising 
the advance 

Reasons for 
non-cleara* 
naoe of 
advauoe 
when out- 
standing 
more than 

3 m<mthg 

1 

2 

3 

4 

6 

6 

7 

8 

9 

10 




Es. 

a. 



Rs, 

a. 

Bs. 


No. 

Bate 

t 


3,00,000 

21,350 

278,650 
+ 20000 

46 

0 

Fire Proof 
Bnoka 

0/00 

34 

8 

10803 


8437 

13-12-40 P. 




298,650 

1 



596 

1 7-a-4i p. 


5000 


6000 

60 

0 

Goal 

O/Oeft. 

45 

0 

2250 


1 



152 

122 

30 

+ iro 

o 

0 

Ooping Stone 

oft- 

Q 

4 

292 


1 





130 



1 

h 3437 

14-12-40P. 


5610 

610 

5000 

2 

0 

Timber 


1 

8 

7600 

1 

1 



30 


80 
+ 15 

! 36 

0 

Iron 

md. 

1 

17 

0 

^ 1215 

J 






45 

1 








Total arnoaut outisfeandia^ as per this account 
Deduct amonnt outstandinpr as per entry (C) of previous bill 
Net amnunt since previous bill ^in words minus rupees six bandred 
and seven only, ,,, 


21560 

22167 


607 


(C) 

(B) 


♦ Bnbiies rektiing to each description of material aboald be posted thns in oolatnn 3. First enter the difference between the 
quantities in column 1 and 2. Then show below this entry, the quantities, if any brought to site against which a further advance 
has been authorised, rhia entry being prefired by thepitis sign. Finally, strike the total of the two entries, which will represent 
the total quantities outstandingt 

Entries in column 8 shown the money values of the total quantibsjes outstanding ns per column 3. 


in. — Oerlifiqates and Signatures. 

1, The measurements on which are haaed the entries in columns 4 to 9 of Account, I were 
made by Overseer, on and are tecorded at page of Measurement Book No. ‘ 

I 2. Certified that in the addition to and quite apart from the quantities of work actually 
executed as shown in column 7 of Account I, some work has actually been done in connection with 
several items, and the value of such work (after deducting therefrom the proportionate amount of 
secured advance, if any ultimately recoverable 'on account of the quantities 'of materials used 
tbereiu) is in no case, less than the advance payments as per column 3 of Account 1, made, or 
proposed to be idade, for the convenience of the contractor, in anticipation of, and Subject to the 
results of, detailed measurement, which will be made as soon as possible. 

X 3. Certified (1) that the plue quaiitities of materials shown in column 3 of Aooount II 
above have actually been brought by the contractor to the site of the work and the contractor has 
not previously received any advance on their security, (2) that those materials are of an 
imperishaMe, nature and are required by the contractor for use on the work in connection with 
item for which rates for finished work have been agreed upon, and (8) that a formal agreement 

in I’orm 109 signed ahd executed by the contractor in accordance with ; 

Public Works Code, is recorded in the divisional oflSoe. 


Dated iignatwe of ofieer 
preparing the bill 


} 


(.Karife) Sulh-ZHvisiondl Officer, 

j SiA^Divisiorbo 


§ Dated signature of officer ] 


Daied 


i; 




cetiftoatefl muetjbe fiigp«d ^y the Sab-DivisioTial or Diviaiona,] Offic3er , 

; J TfeiisfQiinfttaro iq Tieo4s9*fcry onlylwhen the officer who^i^epaifes is'6ot 5|)be»«f6kj4r, who anthoriaas the Fayment4 Itt 
, . -c^aerthe two ftignai/hrcB ore elseutiaL 



rr—ULmmaA&m of Faymeats. 
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1. Total value of work aotnally measured, as per Aoct. I, Ool. 8, Entry (A) 

2. Total “Up to dafce’’Advanoe payments for work not yet measured, as per Acot. I, Ool. 3, Entry (B) 

3. Total ‘lUp to date” Secured advancea on seourity of materials, as per Aoct. II,‘0ol. 8 Entry (0) 

4* * * § Total (Items I + 2 + 8 ) 

5. Deduct amount withheld:—- 


««« 


Figures for 
works abstract! 


Ba- 


sis 


8107 


8620 


P- 


• • » §• • 


1-5 


Ss. 

I 

(a) From preTious bill as per last Eaniimg Account Bill 
(5) From this Bill 

6. Balance, i e., “Up to date” payments (Items 4—5) 

7. Total amount of payments already made as per Entry (K). of last Banning Account 

Bill No. of 13 F. forwarded witli accounts for 13 F 

8. Payments now to be made as detailed below 


(K)* 


48069 


(o) 




By recovery of amounts creditable to this wort:— 


l(s. 


Total 5 (6) +8 (a) ... 


(G) 


rBy recovery of amounts creditable to other 
... j works or heads of aocounts ; — 

^ ' T IDsposits— UednotioQ on acoonnt of Security 
^ Beposits Rs. 


(c) By ohequet 


(a) 


Q>) 


Bs. 


513 


8107 


1>8 


0 Total 8 (6) + (o) 


... (fl) 


Bs. 

18659 

7950 

'215601 


48069: 


39440 


8620 


P* 

0 

0 

0 


9 0 


9 0 


Pay Re. $ ( 8107— 9— *0 ) Bight thousand one hundred and seven & annas nine. 
by cheque- + 


( Dated initials of Disbursing o'ffiner.) 


annas nine, as 


Received Be, § ( 8620—9—0 ) Eight thousand six hundred and twenty and 
per above memorandum, on account of this work. 

-Amount in vernacular. 


iDutsdi tHs 


73 F. 


j| Witness. 

Paid by me, Vide cheque No. , Dated 


Stamp. 


(Full Signature of contractor,) 


,13 F. 


Overseer, 

( Dated initials of person aetualhj malting ike payment . ) 


• This flttare should be tested to see that it agrees with the total of items 7 and 8. , , . . • u 

t If the net to be paid is less than Rs. 10 and it cannot be included in a cheque, the payment shonld be made in cash,, 

this entry being altered suitably and the alteration attested by dated initials- 

I Here speoity'the net amount payable, vide item S (o). . . , ... o / - . i \ 

§ The naWs acknowledgment should bo for the gross amount paid as per ito 8 ( i. e., a -h 6 -h « ) ... 

II Payment should be attested by somt known person when the payees acknowledgment is given by a mark seal or thpmb 
impression. 





P. W. A, PoBM No, 26 


V, — Remarks. 


( This space is reserved for any remarks \7hich l»he Pisbnrfling Officer or the Divisional Officer may wish to record in 
the execution of the work) check of raeosuremezits or the state of Oontraotor*s accounts } 


respect of 



NOTES. 


P. W- A. Fom No , 27. 


[ Vide pcM'as 29!S and S98 of the P, W, A. Code] . 

Division-- 


1. This form is intended for nse in the case of 
payments on acconnt for works in progress for sup- Sub-Division— 
plies. This form^ printed on yellow paper must invari- 
ably be used for the final payments in such cases. 


2. Payments made by cheques to recognized 
£rms or institutions need not be attested, if the dis* 
bnrser considers attestation to be unnecessary. 

3. When the payee signs in the vernacular, the 
amount acknowledged should also be noted in the 
vernaeular as well as in English. 

4. A special form, printed on yellow paper with 
the words “ as a final payment in settlement of dll 
demands ” printed in, is to be used when the Con- 
tractors is finally paid up for the value of work, for 
which one or more payments on acconnt have already 
been made ; and where the Contractor can write, he 
should be required to add m his own handwriting 
words to the effect that the payment is in fall settle- 
ment of all demands. If he is unable to write beyond 
signing his name or is unable to sign, these words 
should be filled in by the Officers making the pay- 
ments. 

5. In the case of payees who can neither read 
nor write, their mark or seal should be attested by 
two competent witnesses, in whose presence the nature 
of the payment should be fnlly explained. 

6. The suh-divisional officer, should he careful 
to note in oolnmn of “ Remarks in the body of the 
bill, the quantity of materials issned to Gontraotor, 
the value of which is to he deducted at the time of 
payment. 

7. This bill will contain one man’s account only; 
full details of quantities of the difierent classes of 
work or supplies must be always set forth. 

8. The account for which the meterials are 
purchased whether for stock or for work must always 
he stated, and the name of the officer who took over 

' the meteriala be entered, unless he is the officer who 
signs the certificate. 

9. If the officer who prepares the bill has autho- 
rity to make payment only one signature at the foot 
of the bill is necessary. 


Ruoning Account Bill— C. 


Oash Book Youoher No. 79. Dated. 


Name of Work— Constructing Jail at "Warangal. 

I Purpose cf Supply I;* . . to contractor 

2. purchases for issue-j: — r? 

^ direct to work 

Name of Contractor — Messrs. Marsland Price & Co, 
Serial No of this hill 2. 

No. and date of last bill granted for this 

work— No, 1 of 24th Aban 1340 P. 

Reference to Agreement— 39 of 1840 F. 


10. A receipt stamp is required for every pay- 
ment exceeding Bs. 20. 

11. The foil name of the work as given in the 
estimate should be entered except in. the case of bill for 
“ stock;’’ materials. 

J The ‘‘purpose of supply”' applicable to the case 
should be filled in and the rest scored out. 



P. W, A. Fobm No, 27. 

I. Aooonnt of xirorlE done or supplies made. 


Unit 

Quantity 
executed 
(or sup- 
plied) up 
to date as 
per measure- 
ment list 

Items of work or suppliesC Grouped 
under “Bub-heads and “ Sub- 
works ” of estimate,) 

Rate 

Amount 

Bemarks, 

* Up to date 

* Since pre- 
vious bill 
(Total for 
each 

Sub-head) 

1 

2 

8 

4 

5 

6 

7 

O.ft.lOO 

118,000 

t 

maitlL work in ezoayation, ... 

0 

8 

0 

590 

0 

0 

250 

0 

0 


^9 

34,000 

: Concrete work 

25 

0 

0 

7,760 

0 

0 

6,250 

0 

0 



15,000 

Masonry 

24 

0 

0 

3,000 

0 

0 

3,600 

0 

0 


lOifc. 

1,300 

Wood work 

5 

0 

0 

6,500 

0 

0 

5,000 

0 

0 


aft.i,ooo] 

1 

1566,000 

1 

1 

i 

i 

1 

i 

1 

Kem Dying earth ... ..i 

1 

, 

1 

1 

! 

i 

0 

0 

<1 

15.66 

0 

1 

I 

0 

1,566 

0 

0 

1 1 

i 

a 


Carried over 


• •• 

■ •ff 

20,006 

1 c 


16,666 

1 

c 

) 


* I£ jtih« ontl^y on the work ia record^ by Snb-headg the total for each Sub-head ehoald be sbowu in oolunm 5, and 
taga&nsi toM there ahoald he an entry in jeoioma iS aJ^Oi In no Oither case dhoold any entriea be made in oolaioa d. 
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P. W, A. Fobm No. 27. 


XXZ-^liCemoraaidum of Payments. 


1. Total value of work done as per Acot. 1, Column 5, Entry (A) ... 

2!. Deduot amount withheld:— 


••• 


Bs. 

120006 


T ^gares for 
works abstract 


Es. 

1666 


935 


2601 


250 


33814 


14064 


14 


14 


(o) From previous bills as per last Banning Account Bill 
(5) From this Bill ... 


t»« ••• 


Rs, 

a 

p- 

334 

0 

0 

1666 

0 

“ 


J-2 


2000 


-IJ 


3, Balance* i e., ‘*TJp to date” paymenfca 


(Items 1 — 2) 


(K)^ 


18006 


4t Total amonnt of payments already made as per Entry (K). of last Running Account 
Bill No, 1 of jF. forwarded with the accounts for F* 


3006 


5. Payments now to be made as detailed below 


Ks. a, p. 


rBy recovery of amounts creditable to this work:'— 

3 Value of stock sapplied as detailed in the Ledger / 

1 in Aaoor 1840 F 256—12—0 C 

C in Dhye 1340 F. 679— 2— oj 


Total 2 (5) +5 (a) 


( 0 ) 


rBy recovery of amounts creditable to other Rs* 
(hW works or heads of accounts 
^ -'1 Deposits-^ Attachment as per order of munsiff 
L Noi Date ... 250 

(c) By cheque t 

*** «*■ 


a. p.\ 

I— o-oj 


Total 6 (6) + (c) 


(H) 



15000 


Ob 


p. 

0 


Pay Es. $ ( 13814—2—0) Thirtasn thousand sight hundrod and fourteen and annas- two 

bv cheque, t 

{Dated initials of Dishursmg o-fflcer,) 

Eeoeived Bs* § ( 15000—0—0 ) Fifteen thousand only 
on account of this work. 

as per above memoraiidam, 

Amount in vernaoulare 

Dated the 73 F. 


Stamp* 

' 

11 Witness. 

(JPmK Signaimre of contractor^) 

# 

Paid by me, Vide cheque INo. , Dated 

,13 

F. 



Cashier, 

( Dated initials of person aetmlhj maiing ihe payment.) 


* Thia £gare Bkould be tested to see that it agrees with the total of items 4 and 6. 

t If f^he net amount to be paid is less than Rs* 10 and it cannot be included in a cheque, the payment should be made in cash, 
this entry being altered suitably and the alteration attested by dated initials. 

1 Here specify the net amount payable, vide item 5 (o), 

5 The payee’s acknowledgment should be for the gross amount paid as per item e„tf-h& + c) 

tl ^^ymept should be attested by some known person when the pnyee^ acknowlwgment is given by a mark seal or thumb 
, ; ITT Required in, the case of bills of supplies* 






IV^'-^Reinarlis. 
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( This space is reserved 
the 


for any remarks which the Disbursing Ofiieer or the Divisional Officei* may wish to record in respect of 
eseciition of the work, check of moasiii’ementa or the stale of Contractor's account. ) 




NOTES. 
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P, W, A. Foum: No. 28 . 


[ Fide ^pams S9S, 298 and SIS of the P, TF. A. Code.] 

This form should be used for all miscellaneous 
payments and advances for which name of the special 
forms are suitable. 

2. Payment for salaries & Travelling allowance 
may also be made in this form. 


Division 


Sub Division 


3, The officer authorizing payment should initial 
and date the pay order scoring out the word '"oheque^^ 
or ‘'cash” as the case may be. 


Hand Receipt. 


4. The person actually making the payment 
should initial & date payment certificate (2). 

5. In the case of work, the accounts of which are 
kept by Sub-head the amount chargeable to each Sub- 
head should be specified by the disbursing officer, 

6. Payment should be attested by some known 
person when the payee^s acknowledgment is given by 
a mart, seal or thumb impression. 
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P. W, A. Fobm No. 28. 


Hand Receipt. 


Cash book Voucher No. 14 dated 15th Mahir 1340 F. 

(1) Pay bill * Rupees (20-0-0) twenty only to Rikhi Ram mistri G.O. 5-11-40 P, 

(2) Paid by me P. D. 15-11-40 P. 

Received from the Sub-divisional officer in charge of Bidar Sub-Division the sum of Rs, 

(20-0-0) twenty only_ 

Name of work or purpose for whioh payment is made. My pay for 20 days (11 to 30 ) of 

^Fasli at Rs. 30 per mensem chargeable to Silt Clearance, Manjira Canal Vide 

item 2 of pay bill (Form ) for ^Fasli (Toucher No. 27 for Thir 1340 F.) 

Amount in Vernacular 


The 16th Mehir 1340 F. stamp 

Witness Signature of payee. 



Hand Receipt. 
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Cash book Voucher No. 14 dated 15th Mehir 1340 P. 

(1) Pay bill Rupees (20“0-0) twenty only to Eikhi Ram mistri Q-.O. 5-11-40 F. 

O81S1I 

(2) Paid by me P. D. 15-11-40 P. 

Received from the Sub divisional, officer in charge of Bidar Sub-Division the sum of Es. 

(20-0-0) twenty only 

Name of work or purpose for which payment is made. My pay for 20 days (11 to 30) of 

Fasli at Rs. 30 per mensem chargeable to Silt Clearance, Manjira Canal Vide 

item 2 of pay bill (Form ) for Fasli (Voucher No, 27 for Thir 1340 F.) 

Amount in Vernacular 


The 15th Mehir 1340 P. Stamp 

Witness S^'^nature of payee. 




NOTES. 


l^Vide paras 8C9 to 316 of P. TF. A, Code} 

1, Only Salaries of men employed for the sabor- 
dinate supervision or accounting for Stores and 
labour should be charged in this bill, 

2. Beference to the sanction of the competent 
authority should be given in the Remarks column of 
the bill. 

8. Receipt stamps should be affixed against all 
items exceeding Rs» 20. 

4, Names should be grouped by works, the 
name of the work and reference to orders sanctioning 
the establishment therefore, being written in red ink 
across the page, above the entries relating to each 
group, 

5. The total for each work should be written 
in red ink. 
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Division 

Sub-Division 

No, of Youcber for P. 

Pay Bill of Worh charged Estahlishment for 
the month of F, 
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Pay Sill of 'Worls charged Eetahlishment for the month of F. 


No. 

Name of incnmbent 

Designation 

Period 

Rate 

per 

menBem 

Amount, due 

Amount 

paid 

Dated 

acknow- 

ledge- 

ment 

of 

' payee 

Dated 

initiajs 

of 

offic er 
making 
pay- 
ment. 


1 

Constructing School Building 
at Warangal— Vide Divisional 
Officer No....* D/— 




Rb. 

a. 


Rs. 

a 

1 

p- 



1 

Ramaswamy 

1 

Maistry 

1 month 

so 

so 

0 

0 

so 


0 


P. D. 

5*640 P 

2 

Gulam Mohiuddin ... 

1 

do 

do 

20 

20 

0 

0 

0 


0 

unpaid 






Total 

50 

0 

0 

30 


0 




Constructing a dispensary at 
Warangal— Tide Divisional 
Officer’s No ^...D/ 







1 

1 





8 

tihaik Ahmed 

1 

Mason 

Maistry 

1 month 

35 

85 

1 

0 

0 

35 





1 

i 

i 

' 

1 



i 



i 


j 



Total amount in words 

Es* Sixty fi 

ve only 

' Total. 

85 


1 0 

1 65 


0 




!• Certified tliat all persons for wliom wages liave been drawn in this bill were on duty during the 
periods siown against their names each man being employed on the wort and on duties for which his 
appointment was sanctioned. 

2, Certified also that the wages of every person actually employed during the work have been claimed 
'in this bilL 

Pay (Rs. 85-0-0) Rupees Eighty five only, 
checked and entered. 


Dated Signatare of Divisional Accountant * Suh-Divuional O^c^r 


(This space is reserved for remarks, if any, by the Divisional Officer). 

Divisional Officer* 
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P, W. A. Foem No, 30 


NOTES. 


[Vide faros S99,S8i and, S8S oj the P, W. A. Code.] 


Division 


Sub Division 


Cash Book Voucher No. for P. 


Account of Petty contractors. 
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Cash Booh Voucher No- 

Name of Work — Vlxnavating. 


[See Cos7 Z71X pasad 

ACCOUNT OF PETTY OONTRAOTOE8 for ihe 


WORK DONE. 


♦NameofOon- 
X i. j (grouped under 
triwtor, and .^b-heads” and 
reference to « , . i u 


Up to i)a.th 

Reference to 
recorded measure- 
ments and date 

Quantity 

Rate* 

1 

Unit. 

Amount* 

8 

4 

5 

6 

7 

1 

1 


Dedttcb 

value of Net value 
work of work 
sbown on since 
















825 a&d 8261 


135 

P, W. A. Foum Ko. 30. 


month of. F., 


PAYMENTS MADE 


.Division, 


To EKD OP PBBTIOOS 
HONIH 

Cash Book 
vouclier 
No. and 
daiie 

Amount 

10 

tn 


2^0 of this Aeeovnt.-^VI, 


DaTBD CBBTI7I 

OATH OP Mode of 
msSnBBBAIMT. 


Balance Payee’s Dated signs- 
due to ackowlodg- tare of wit- 


or cheque 


JThis montuj Total. jOontractorl ment with j ness. j j (No. and 


830 0 




Mohamed 

Ishaq 

22 0 25-1-41 F. 


F. M. Dated 25-1 
25-1-41 F. 41 F. 


Thumb munshi F. M, 
impression 24-l"4l F. 24-1-41 F. Cheque 

> J n 


90 0 of Do-wlefc 
Bam 
24-1-41 F. 

12 3 NaudLal 

20-1.41 F. 


j(o. 

ilQ-i 

Dated 24-1- 
41 F. 

F.M. 

20.1-41 F. Cheque 

NT 

'*“■ fife- 

Dated 20-1. 


580 
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Detail of all Open Accounts not a^eeted hy this month* s transactions. 







BoFOBBiraii to jlast 


Name of Contraotor 

Value of work 

Total of pay- 

TEANSAOnON 

Bbuaeeb. 

doua up to 
date. 

ments made up 
to date 

Month, 

Voucher 

No. 

Hari Singh ... 

2736 

I 

11 

1 

1 

2494 

I 

12 

1 

1 

A ban 40 F. 

1 

i 

17 

! 


Totja 

imi 


2494 

12 





1 1 1 illft 1 1 • ■ I 


1S4 P, 


iSig nature of oficer proofing (he Account 
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P. "W. A. Fobm No. 31 , 
INDENTURE FOR SECURED ADVANCES. 

See mles in T- W. D. Oo&e ana ^axa, S07 of tiie F. W A. Code 

(Fop mo ia oases in wWoh the contract is for finished work and the contractor has entered into an aerecment for the 
«xecntion of a certain specified quantity of work a giveu time). 


This I^brntttbb made tlie 


day of 


Fe 


Bbtwkbit ^ ^ ^ (hereinafter called the Contractor which expresaion ghnll 

where the context so admits .or implies be deemed to include his executor administrators and assigns) of the 

one part and Dijisiood — Officer — ^ iereinafter called the Divisional Officer ex- 

Supermtending Ecgineer _ Snpenntendiiig Engineer 

pression shaJl where the context so admits or implies he deemed to include hia snoceaaors in ofB.00 and 
assigns) of the other part, 

Whbrhas by an agreement dated (hereinafter called 

the said agr00ment)th0 (Joniractor has agreed 


AKD WHEBSAB the Contractor has applied to the^ 


Divisional Officer 


_ . that he may be allowed advances 

iD a perm tending Engineer 

on the security of materials absolutely belonging to him and brought by him to the site of the worts the 
subject of the said agreement for use in the construction of such of the works as he has undertaken to ex- 
ecute at rates fixed for the finished work (inclusive of the cost of materials and labour ane other charges) 

MD WHMKBA8 the w- — Pl^s\onal Offi ^ agreed to advance to the Contractor the sum of Eupees 

bupenntendiDg Engineer 

on the seocrifey of materials the quantities and other particulars of which are detailed in part 
II of a Eunning Account Bin(B)for the said works signed by the Contractor on 

and the - has reserved to himself the option of making any farther advance or 

Dupenntending Engmeei^ o ^ 

advances on the security of other materials brought by the Contractor to the site of the said works. 

Now THIS Indentcteb Witnbsseth that in pursuance of the said agreement and in consideration of the sum 
of Eupees on or before the execution of these presents paid 

to the Contractor by receipt whereof the Contractor doth hereby 

aoknowledge)aad of such farther advanoes(if any)a3 may be made to him as aforesaid the Contractor doth, 
hereby covenant aild agree with the -7:; — Piv i sional Officer — declare as follows:—^ 


Superintending Engineer 

( 1 ) That the said sum of Eupees 
Divisional Officer 


BO 


advanced by the - — to the CJontraotor as aforesaid and all or any farther sum or sums 

Superintending Engineer 

advanced as aforesaid shall he employed by the Contractor in or towards expediating the execution of the 
8^id works and for no other purpose whatboever. 

( 2 ) That the materials detailed in the said Running Account Bill (B) which have been offered to 

and accepted by the-; — Divis^^al^Offioer security are absolutely the Contractor’s own property and 

Superintending Engineer ^ 

free from encumbrances of any kind and the Contractor wdl nob make any application for or receive a 
further advance on the security of materials which are nob absolutely hia own property and free from en- 

against ail claims to 


Divisional Officor 


oumbrances of any kind and the Contractor indemnifies the^ r- ; ^ — 

Supermteuding Bugmeer 

any materials in respect of which an advance has been made tio him as aforesaid. 


( 3 ) That the materials detailed in the said Running Account Bill (B) and all other materials on the 
security of which any further advance or advances may hereafter he made as aforesaid (hereinafter called 
the said materials) shall be used by the Ooutrao tor solely in the execution of the said works in accordance , 

with the directions of the Divisional Officer Division (hereinafter called the Divisional Officer 

and in terms of the said agreement* 

f ^ 

( 4 ) That the Contrsotpr shall make at his own cost all necessary and adequate arrangementB for 
the proper watoh^ safe custody and protection against all risks of the said materials and that until used 
in pon^kuotion as aforesaid the said materials shall remain at the site of the said works in the Oontractoris 
custody and on his own responsibility and shall at all times be open to inspection by the Divisional Officer 
or fmy Offiicpr authorised' by him. In the event of the said materials or any part thereof being stolen , 
destroyed P** di^maged or becoming deteriorated in a greater degree than is due to xeafionable use and wear J 
thesc^eof tjbe Contractor will forthwith replace the same with other materials of like quality or repair ^ilnd 

' Jnake, goptt aap^e as required by the Divisional Officer, - 

f'',' -. t;!' Bald ' materials sliall not on any accijont be removed from tlio site of tie said wprka, 

with tbs written permission of the Bxeoative Dngineer or an Officer anthorised. by him oil that 
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(6) That the advances shall be repayable in fall irhen or before the contractor receives payment 

fi.otQ_®il^!i£E^L-2®££!: of the price payable to him for the said works under the terms and pro- 

Superintending Engineer ^ j j. n i 

viaioaa of the said agreement provided that if any intermediate payments are made to the Lontraotor on 

. .V Divisional Officer 

account of work done than on the occasion of each such payment ^*^0g^permtendmo• Engineer 

liberty to make a recovery from the Contractor's bill for such payment by deducting therefrom the value 
of the said materials than actually used in the construction and in respect of which recovery has not^ been 
made previously the value for this purpose being determined in respect of each description of materials at 
the rates at which the amounts of the advances made under these presents were calculated. 


(7) That if the Contractor shall at any time make any default in the performance or observance in 
any respect of any of the terms and provisions of the said agreement or of these presents the total amount 

of the advance or advances that may still bo owing to thcg — D^isio^nl i^imediately on the 

Superintending Engineer 

happening of such default be repayable by the Contractor to the ^ — s together with 

® r ^ ^ Superintending Engineer 

interest thereon at twelve per cent per annum from the date or respective dates of such advance or 
advances to the date of repayment and with all costs charges damages and expenses incurred by the 

— in or for the recovery thereof or the enforcement of this security or otherwise by 

bupennteudiug Engineer 

reason of the default o! the Contractor and the Contractor hereby covenants and agrees with the 

, . to repay and pay the, same respectively to him accordingly. 

Superintending Engineer ^ ^ ^ ^ ^ j 


(8) That the Contractor hereby charges all the said materials with the repayment to the 
toup^in ~ leD^n^E ^ g?D Rnpees and any farther sum or sums ad- 

vanced as aforesaid and all coats charges damages and expenses payable under these presents provided 
always and it is hereby agreed and declared that not with standing anything in the said ageement and 
without prejudioe to the powers contained therein if and whenever the covenant for payment and repay- 
ment herein before ccntaiued shall become enforceable and the money owing shall not be paid in accordance 
therewith the Divisional Officer if may at any time thereafter adopt of following coursea aa he may 
deem best 


(n) Seize and utilise the said materials or any part thereof in the completion of the said works 
on behalf of the Contractor in accordance with the provisions in that behalf contained 
in the said agreement debiting the Contractor with the actual aosb of effecting sack 
completion and the amount due m respect of advances under these presents and credit- 
ing the Contractor with the value of work done as if he had carried it out in accor- 
dance with the said agreement and the rate thereby provided. If the balance is 

against the Contractor he is to pay same to the - — ,qxi demand. 

Duperintending Engineer 


(6) Remove and sell by public auction the seized materials or any part thereof and out of the 
moneys arising from the sale retain all the sums aforesaid repayable or payable to the 

these presents and pay over the surplus (if any) to the 

Contractor. 


(c) Deduct all or any part of the moneys owing out of the security deposit or any sum doe to 
the Contractor under the said agreementi 

(9) That except in the event of such default on the part of the Contractor as aforesaid interest on 
the said advance shall not be payable. 


(10 That in the event of any conflict between the provisions of these presents and th^ said agree- 
ment the provisions of these presents shall prevail and in the event of any dispute or difference arising ovei; 
the oouBtruction or effect of these presents the settlement of which has not been hereinbefore expressly 
provided for the same shall be referrred to the Saperinfeending Engineer whose decision shall be final for the 
time being in force shall apply to any such reference* 


,/ In WitaCBB whereof the Pmaional Officer 

' SupenateadiQg flagmeer 

file iiy and year first aboT'e written. 

8]|ghed 'seated and deUverod hy 

. , ' the said 

ih the preaeooe of 
let. witness 
. ' witness 


and the aaid 

hsTe hereunto set their reapeotiye hands and aeals 



ritfy Woxlos Be^uisition aad Aoeenat. 


1^9 

P. W. A, PoBM JN’o. 82 . 


[ Sse rales in F. W. D. Code and Para 284 of F. W. A. Code ] 


(To be used for works and repairs nof; likely to cost more than Be. SOO). 

Re<|aisitioa on the Divisional Officer .Division for providing 

Becord Backs in Gommisioner’s Office Customs Department Hyderabad 


Part I Requisition. 


Tke undersigned wishes to have the following petty carried out with as little delay as possible 
12. Additional Backs in the Becord room of Budget Branch. 


Dated, 




JS4 F. 


CommisioDer of Customa 



of the Officer by whom 
the requisition is made) 



P. W. A. PoBM No. 32. 


Past U-~Bepoxt of P- TT- Sn'boxdinftte and eatimatod cost 


(Rbport) 

There is not sTafiSoient accommodation for 12 raots in the Budget Branoh; but JO racks of the standard 
design can be provided, at a cost of B.s, 180 as detailed below;— 

{Eou^h estimate ofprohahle cost^) 


Description of work. 


Qaeintity, Eate. Unit. Amount. 


Bemarks. 


Wooden racks 
Filing and Coal tarring 


Rs. a. p 

Es. 8^ each 160 0 0 


• As per 8 nnctioEGd 
Bohe dule of the dis^ 


Lnmptsum 


20 0 0 
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Description, 

Qaantity. 

Bate. 

TJnit. 

Amoanb. 

Remarks. 

Brought over... 

i 

1 

i 

% 


1 

1 

1 

its. 

180 

1 

1 

a 

0 

p- 

0 

1 


Total ... 

380 

0 

t 0 


Major Head 


No. 


Original. 

.Speoial repairs 

Mainteoance... (SignciiuTeof P^W. StihoTdirmid) 

Date-— 


Sanctioned 


Divisioncd Officer^ 
Date— 


Accepted Cotnmmioner of Customs 

(S ignature and designation of responsible 

Offlcer,) 

Date— 


FAST III— COMfliSTZOlT OEBTX7IOATB 


, The work was completed on^ 134 

, Commissioner of Customs 
{Siffnaiure and designation of the ofioer by whom 

the requisition ufa^ made,y^ . . - 

, ' -nOate— ■' 

L I . ' ' , ' . I 


F. 

(Signature ofP, W- Subordinate), 
Date— 
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Pacj; I7:-Stittmar7 of oh^ges. 






Divisional 

Accountant's 

Date of payment* 

Voucher No. 

Amount. 

Total of the 
mouth 

initials 
against the 




monthly 





totals 


, Sab-divisional 
’ ® Officer’s initials 
against the 
^ monthly 
totals. 


80 0 0 80 OON.B. 1-11 G. S. 3-11 

40 0 0 ... 0 0 

30 0 0 70 OON.B. M2 G. S. 2-12 

30 0 0 30 0 0 N. B. 1-1 G. S. 4-1 



GBAND TOTAL 


Checked and found oorreot. 


Fasaed. 


(fiignatUfe of Sub-divisional OMcer-) Dwisional Aeeountant, 

‘ , Pate^ 


•Pivisiokal O'ffiMr. 
JJaf^ 
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T7otles 

. Name of work^Gonstracting Garni Officet^s Qaartera at Bidav 

Autbority-Secretary to Govermnent F, D. No. 1443 — W, dated 16th Isfandar 1339 F. 


From what scarce posted 

Gash Book 
VoDoher No. 
or Adjust- 
ment Beok 
item No. 

' Sub. 

Brief Fartioulars^ 

Pacca 

masonry 

(1) 

H 

Arch 

masoarv 

1 (2) 

Boors Ss 
■Windows 

(S) 

Sub-heads 
costing less 
than Bs. 500 
exolnding 

2 

(4) 

No. of 
items, 

1 

1 



Rs. I 

a* 

p- 

Bs, 

a.. 

p> 

Bs. 

a. 

P- 

Bs. 

a. 

p- 


Estimate Ko*40 of 1339 F* 













! 




6493 1 

0 

0 

419 

0 

0! 

2113 

0 

_0 

8190 

0 

0 


Expenditure to end of Aban 1839 F. 

* 


8750 

0 

0 

1 

405 

0 

0 

1500 

0 

1 ° 

1350 

0 

0 


Month’s Transactions 















Pnrehase from Kaln Bam & Sons 

T. B. No. 84 




1 









1 

AbdnlGani Contractor 

Vr. No, 27 

750 

0 

0 




312 

1 

8 

0 

420 

0 

0 

2 

Fnrohase from Fateh Jang 

T.B.N01 88 






i 







a 

As per Master Boll 

Vr. No. 44 




1 









4 

Bhaui Bam oartman 

Vr, No. 50 


1 

i 

1 








1 


1 

5 

Stock II, 1,1 

lae ail 

1 







’ 







Total of. month 


750 

0 





312 

8 

0 

420 

0, 

0 


Total to end of month 


4500 

0 

0 

405 

0 

0 

1812 

8 

0 

1770 

0 

0 


Progress ( up to date ) 

1 60,000 eft. 

4,500 oft. 

1,450 oft. 





. Bate of cost 

7-8 

-0 

9-0 


0 

1-4 

-.0 






NOTE.'*~Postiiig made in the Sab-diviaional ofdoe ahoald be ia black ink and all postings and 

* Entries in this eolnmn ahoald be made from Aooonnt I [tojtal (D) of oolumn 2] of Banning 

•f In this oolnmn should be posted the total E of oolnmn 8 of Acconnt 11 of Banning Aooonnt 

i This column is intended for all misoellaneons debits and credits to oontraotors, awaiting 
(3) Payments made (nndar proper authority) to labourers and others on behalf of and 
These shonid be posted as pins entries from the Touchers or account as transactions take 
Bunning Acconnt Bills for work. done. Snoh credits as well as repayments) ofamonnta 
memorandnm of payments, which should be posted in this eolnmn as a pins entry if minns 

X Unpaid amounts of Muster Bolls should be posted in this column as minns entries Snbse- 

II In . the case of Banning Account Bills for work done, the figure in this oolnmn should 



Alutraet A 
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P. W. A, Form ITo. 33. 

(To the used when out-lay is recorded by Sab-heads,) 


month Xsfaudar 1340 F. 


heads. 

Suspense Acconuts* 

Total Cost. 

11 

No. of 
items 

OontingancieB 

(5) 



Materials 

Contracbors 

Labour 

X 

Advance 

payments 

* 

Seoared 

advance 

+ 

other 

transaction 

t 


Bs. 

&a 

p. 

hs. 

a. 

p- 

Bs. 

a. 

p- 

Bs. 

a 


Bs. 

Bs. 

Ba. 

a. 

p 

Bs. 

1 

P- 

Its. 

a. 

P‘ 



0 








S4586 

0 








1 



0 

□ 


480 









28935 




* * « 

1223 

0 





36397 

1 


1 










1340 

0 

0 









1340 

0 

0 

2 













400 


148 

0 

0 




984 

8 

0 

8 










806 

0 

0 









806 

0 

0 

4 

5 


i 


















5 

0 

0 

5 










1000 

0 

0 









1000 

,0 

0 











2000 

! 

I 

0 

0 









2000 

0 

0 


5 

0 

0 

n 



■ 



5146 

0 

0 

400 


148 


0 




6085 

8 

0 


485 


0 

I 



■ 



84081 

0 

0 

800 


1371 

1 

1 




42482 

8 

0 












(a) 

Under Di7ifiional ofBcer^s orders, this Sub-head was 











1 not lamped with other Su]>-h6adB costing less than Ks. 500# 



corrections made in the Divisional office in red ink. 

Aooonnt Bill Form A or B. 

Bill Form B. 

settlement. The debits rrill nsnally consist of (1) Advances other than Secured Advances 
by charge to the accoant of contractors and (8) laanea of stock and ether materials to contractors, 
place. Tho credits will ordinarily be on aooonnt of amonnts with-held for fatare payment, from 
with-held and recoveries of debits (1); (3) and (S) above appear in Banning Account Bills ss entry G. of 
and vice versa. 

qnent payments of these arrears should be shown as plus, 
agree with entry H. in the memorandum payinente, 













Petailod Ooatraotoxs Closing Balances- 
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P. W, A, Form fTo, 33, 



Ketereuce to 
last Running 
Account Bill 1 

Closing Balance 

explanation 

of 

non-ad jastmeni 

(U 

^ d 

Date 

Advance 

payments 

Seonred 

advances 

other 

transactions 




Bs. 

Bs. 

I 

Bs. 

a. 

p* 


Dina 

42 ^ 

11-3-40 F. 

500 


480 

0 

0 

I 


' Abdnl Qhani 

f 

1 

t 

. .. 1 

1 

27 

18-4-40 F, 

1 

300 

1 

891 

0 

1 

i 

0 

' 



Total ... 

800 

c* 

1371 

0 

0 



The work is still in progress. ' D. 8. 23 — 4 — 4L F. 


Dated initials of Sab-diyisional Officer. 

^ Asa mle reasons for delay should be recorded if item is not oloared within three months. 

4- If the work was completed during the month, the fact should be stated with an explanation of the 
steps taken to close the accounts oEthe work. 


This Abstract and the Statement of Progress have been checked — Z j have per- 

nnder my supervision ^ 

flonally compared all the items in the “Detail of Contactor’s Closing Balance/^ with the Contractors Ledger 
and found them correct 

H.B. 5-5-41 .F, 

(Dated initials of Divisional Aooonnfeaufe.) 


Bemarhs ly Divimnal O^cer, 

(The Divisional Officer will note here whatbever he has exdihiiied "'bdtilited materials or bteckeJ* 
IneABurements and make any other remarks in respect of the execution of the work or the state of accoont 
as he may consider necessary). 


Dated initials of Dimioml Ojjieeu 



NOTES. 



[ Vide paras SS7, S38 and S48 to 863 of the P. W*A. Cods'] 

1. This Form will be used when outlay is not 
recorded by sub-heads. 

S. Postings made in the Bab-Divisional OflSce 
should be iu blaok ink and all postings and correo 
tions made in the Divisional Office in red ink. 


Division.^ 

Sub-Division 


3. Entries in column 4 should be made from 
Account t (Total D of oolumn 2) of Bunning 
Account Bill Form A. or B. 


Works Abstract 


4. In column No. 5. should be posed the total E. 
^ d£ oolumu 8 of Account II of Running Account Bill 
Form B, 


5, Oolnmn 6 is intended for all miacellaneons 
debit and credits to contractors awaiting settlement* 
The debits will nsually consist of (1) Advance other 
than Seonred Advances (2) Payment made (under 
proper authority) to labourers and others on behalf 
of and by charge to the account of contractors, and 
(3) Issue of stock and other materials to contractors. 
-This should be posted as plus entries from the Voucher 
or account as transactions take place. The credits 
*will ordinarily be on account of amounts with-held 
for future payment from Running Account Bills for 
work done, Snch credits as well as repayments of 
amounts with-held and recoveries of debits (1), (2) & 
(3) above appear in Running Acoonnt Bills as Entry 
(G) of memorandum of payments, which should he 
posted in this column as a plus entry if minus or 
vice versa. 


6, ^ Unpaid amounts of muster rolls should be 
posl'ed in this oolumn 7 as minus entries. Subsequent 
payments of these arrears should be shown as plus. 

7. In the case Running Account Bills for work 
done the figure in column 8 should agree with entry 
(4) in the memorandum of Payments. 



WorlES A'bateAot S. 

Name of work -Additions and Alterations to Post OfiSce Bidar, 


m 


P, W. A, Fobm No, 


Authority 8* B*8. No. 2341 D/ 14 — .6—1339 F. Month. 













mmm 

MW 




From what soarca ] 

Doated 





Suspense Accounts 







Brief partioulare 

Gash Book 
Voucher or 

Final 

Charges 


Contraotors 




TotalO ost. 

Adjustment 
Book item 




Advance 

Secured 

Other 


Lahoarers 





No. 




Payments 

Advances 

trausaotions 







1 

2 

3 

4 


6 

7 

8 


niiiiii 

m 

1 

1 

Bs. 

Bs. 

Bs. 

Is 

p- 

Bs. 

a. 

P- 

Bs. 

a. 

p. 

Estimate Ho. 255 of 1340 F. 

Expenditure to end of Bsi 
1340 F. 


I 

1 


B 

B 

*«l 



1 « • 



4950 

0 

0 

IHIII 

mi 



WM 

Bh 

983 

8 

0 

5 

i 

e 


I 

0 

Monih't Tramaetion, 






• 










Joti Oontraotor ... 

4 

1625 

4 


««* 


1255 


0 

4aa 



369 

IS 


Joti Contractor ... 

ss 

282 

0 

1 

150 

100 

93 


0 

• •• 

• 


459 



Mnra C00I7 ... 

S4 




■ • a 


• •e 


■ «« 

4 

0 


4 

0 


Stores transferred to oon- 
straoting clerks Quarters 
at Bidar 

) T.B. 
f Ho, 24, 

-160 

0 

0 

» * * 

... 

««« 






-160 

0 

0 

1 

Stock ... 


(a) 4 

0 

L 

0 

*ae 

eas 

^ 1 

100 

0 

0 

•Or 



104 

0 

0 

Total of month 


D 

1 

c 

150 


-1178 

r 

» 

) 4 

1 

1 

) 786 

IJ 

I 

Total to end of Bahaman 


H 














1540 F. 

HI 

■ 

2 

0 

J 160 


-194 

u 

I 

) i 

I 

1 

1 3287 

s 

4. 

1 


' (a) Additional charges for materials issued to contraotors, 
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Sefetenee to SEoftsiixeme&tS' 


P. W. A, Form No, 34. 


(A re/erence to any recorded mensurementa should he entered ftere.) 


^ ^ ' ■ - ■ ■■■ — II ' " l■li^■^ 

Detail of contractor’s closing Balance, 


Name of Oontractop 


Jofci 


Jieterence to 
last Banning 
Account Bill 

Closing Balance 




Voncber 

No. 

Date 

Advance 

payments 

Secured 

Advances 

Other trans. 
actions 

Explanations of 
non-ad] aatment. 


25th 

Es. 

Rs. 

Rs. 

Sb» 

P* 


52 

Bahaman 
1340 F. 

i 

150 

100 

1 

i 

-194, 

15 

0 

1 



Total 

150 

100 

-194 

15 

0 



T 


K, S. 5-^— 40 F. 

(Dated initials of Sub-Divisional Officer) 


^ As a rule reasons for delay should be recorded i£ an item is not cleared within three months* 

+ If the work is completed daring the month, the fact should be stated with an explanation of the 
stamps taken to close the accounts of the work. 


Ceri^^ca^e ly Divisional Accountant, 


This abstract has been checked 


by me 


I have personally compared all the items 


under my Supervision 

in the ‘•Detail of Contractor's closing balancers” with the Contraotor’s Ledger and found them correct. 


G. L. 9-4—40 F. 

(Dated initials of Divisional ^ coountant) 


Bew^arh hy /divisional Officer^ 

(The Divisional officer will note here whatever he has examined, counted materials or checked 
zneasurements and make any ' other remarks in respect of the execution of the work or of thp state oJ^ 
account as he may oousider necessary.) 


Dated inithls of Dimioml Officer,. 
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P. W. A. Poem No. 35. 

See Chap S Paras 327 to 329. 

DetaiUd Slatemeni of EapendUure of Materials Compared with 
Estimated Etegidrements, 


Division , „ ... 

8v,b-Divisim 


Name of Work: — 


TOTALt ISSUES TO THE WORK. 



QQ 









1 % 

- — 

I 


•S2 1 



* Pbdtcipal Items. 




SB 

g 


o 









o 

s 


d 

a 






1 




'S 

a 



*s 





OQ 





m 



A 

o 





a 

g 



Petty 

Total t 

1 

gjd 

SS 2 


3* 

‘n 

o 

GQ 

O 

! Q 

«3 

BO 

OJ 

K 

d 

05 

o 

B 

>3 

.M 

P 

03 

Bricks 

m 

w 

^ 1 

Iron 


item t 

*§ 

CQ 

04 

O 

• fMl O 

^ o 

P <4.1 

CM O 


Dll it 

0. ft. 

Mds. 

C. ft. j 

1 HO. 

Cwt, 

Mds. 


1 

1 


'd 

S 

:sa 

>5.3 












M 

Jilstunoited 

C Quantity 

11,340 1 

4,315 ] 

18,790 1 

1 1,051,625 

3G2 

27 

,, 

... 

• « « 

na 

S a 

reqairomeiits 









'i 



1 Value 

1,361 

4,316 

3,362 

1 15,773 

, 9,050 

C75 


50 

34,586 


P 

Balance bronght forward 
from previous fitatemenfc 
to end of Abaa 13 iT. 

650 

i?,000 

2,135 

12.0.''0 

10,400 

760 



28,935 

1 


5,000 

3,UU0 

12,000 

800,0000 

400 

80 

■ *« 

... 


• 


Daring Aeoor 13 F, 











t 

PttTchoseB;— 













1 

Cheekoty Yeerannah & 
Sons, anp pliers 


1,340 











1,340 







i 



Naravan Aj Sons Sunnli'flrd 

806 













0,200 



i 








Carriage obarges on bricks 




_ 1,000 








(Vr. 50 for 4 

X8 E.) 


... 

... 








Stock:— 




2,000 









per jB'orm lu 


... 

... 

ISoiooSr 








Total for the month. 

806 

1,340 


3.000 


fti* 



6.146 j 





6,200 

1,340 

... 

200,000 








To end of Azoor 13 F. 

j. * 

1,456 

4,340 

2,135 

16,000 

10.400 

750 



34, 81 





n, 2 oo 

4,340 

12,000 

1,000,000 

400 

30 






During Dai 13 

E. 












Purchases:— 


10.8.0 











jsarayan a bons suppliers 

150 











Oheekoty Teeraonah & Sons. 


■ •e 

1,190 

7,0J0 









Suppliers 


1 




1 






Stock: — 





6l6 


i 


40' 




As per form 10 

' y 

« i * 

... 

51,600 








TW for the mcmtbe 

19.8.0 


1,190 

515 


... 

■ «« 

40 

1,764-8-0 





150' 

... 

7,000 

51,600 

1 









1,476-8-0 

4.840 

3,325 ' 

15,515~^ 

10,400 

750 


40 

35,845.8-0 



ena oi ijai in j . 

11,350 

4,d40 

19,000 

1,051,600 

400 

80 1 






T| ‘ ; 

,, Gter^ed over 

' ' s 


1 


' ■ 


1 




1 j ,3 ' 




1,475^8-0 

4,340 

1 3,326 

1^,615 

10,400 

750 


40 

39,845-8.0 ' 

; 


'-1 t''i '' s ' 


JOTTi 

.4.340, 

i.iixm ■ 

1,051. 800’ 

1 4^0 

30 


1 1 




■^V:; ^ red iakj«efc above thooorreepondmg enmea of quantitae«. 

lVV,i' ^ (itmpUtff of jmateri^s alionld be treated aa min«» iaeueai 
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P. W. A, PoBM No. 35. 
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NOTH. P. W. A. Foem No. 3& , 


[Vide Para ddS of the P. W> Oode.2 


Out-turn Statement of Manufacture, 



154 

Pv W. A, PoBM No. 36- 

Name of MmwfaetwB — 
’’Auihority 


Name of Arbicles 
maunfactnre^ 


dat-Ttun St&tesient eif MA&afiictQrd. 

- — -S«e 

Name of month,' 


^Estimated 
Ont-tnrn 
(Qnan titled 
and Values) 


■ Season- 


ACOIDAt OoT-TUEir 
(Quantities and ?Ai.tJi!s) 

*To end of 
previous 
montb 

^During 

the 

montli 

*Total 




Itotal Valdes 


S Ihe Talbeci shonld be entered is red ink jnst below tbe quantities. 

^rs R 


Sub'Dimmul 'Offltsert 




iJOTfeS. 
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P, W' A. Poem No. 37,'' 


[Fi'tfo pahis 33/ to 336 of the P. W, A, Code-1 


Vefification Report of uti>used materials. 



156 

A'. Fobm No.' 87, 


Seport of the Value emd Veiifoatioa of Vnused Uateriala. 

AT SITE OF 

Worh ‘....Construeting Sub-Divisional Quarters at as, on 30lh Babman P. 
Statement showing the quantities and values of mater iais issued to voork and of those used 

in eonatruction. 



Up to 

IfAME OF SUBt DatQ Units 
PEAD OF WOB.S. «Pro- 
greas” 





tifcy 05 


Pacoa Masonry ... oft. 81150 


Arch Masonry ... » 9100 


Concreta 


B. S» Beams 


ow t. S62 


Iromrork 


... mds. 


Stone mantle pieces Uo. 


Stone mantle pieces „ 
small 


B.— Total Tised in oonstruotion 



♦ Both quantities and values should be shawm values being posted in red ink just above the corresponding entries of quantities' J 
t Only values should bo shovrn in these two columus. 

t The quantity used in oonstruotion should be oaloulafeed ou the basis of the quantities of work executed, such authorisea i 
; formulae being adopted for the purpose as may be m general use locally, 

























Description of 

Principal items 

Petty 

items 

Total 

1 

Materials 

Ballast 

Lime | 

Surkhi 

Bricks 

B. B. Beams 

Iron 


Unit 

oft. 

mds* 



owt. 

mds. 


A Total Issnes as per 
Form 35 

1476-8- 

11850 

4320 

4320 

' 3326 

19000 

16772 

1051500 

10400 1 

400 

760 

80 


40 

38083 

! 

B 

B. Total used in cons- 
traction as per state- 
ment overle^. 

0. Paper balances of un- 
used materials (ii e, A. | 
minus B.) 

D. Actual balances alter 
Verification. 

S. Difierenoes (ij e, 0. 
minus D.) 

F, Bemarks explaining 
action taken to adjust 
the differences as per 
line B, and if the work 
has been completed to 
dispose of the surplus 
b^ances as per line D. 

1474-8- 

11340 

1-5- 

10 

5-14- 

45 

4-9- 

85 

4315 

> 4815 

6- 

5 

6 

S 

3288-4- 

18790 

36-12-1 

210 

12-4- 

70 

24-8- 

140 

16772-14^ 

1061500 

-0-8- 

25 

-1-0- 

65 

-1-6- 

90 

9412 

862 

938 

38 

890 

15 

698- 

28 

675 

27 

76 

3 

■ 76 
3 


40 

8477-5- 

1106-11- 

4-9-2- 

696-9- 


1 

2 

3 

4 

6 

6 

7 

8 



(1) Duo to loss wastage-may be credited to oonore te. 

(2) Tnfiing-may be debited to Puooa masonry, 

(3) Shortage-under enquiry, 

(4) Trifling-may be csredited to Pncoa masonry, 

(5) Shortage-under enquiry. 

(t ) Bhortage-already written off in S, E’s Na 62 dated the 4fch Aznr 1340 F. The Burplus 
materials may be sold. 


^ 1, Certified that the quantities of principal items and the value of the petty items as shown in the above statement have 
been worked out and as aooorafcely as possible on the basis of the quantities of the work aotnally done. 


* 2. Certified that the quantities of the actual balances recorded against line D* are the results of verification made by mo 

on 30(ih J3ahman 1340 

* 3. Certified that the balances of materials at site of this work were verified by me on .and that 

the necessary report in this form was submitted to the Divisional OfiSce as per this office No. .dated,*. ...F, 

* 4. The balances of unused materials were not verified at any time doying the year ..F* as the accounts of 

this work are expected to bo olosed within 3 mouths, 

* 5. The bijhlances of unused materials were not verified at any time daring the yeEur.,.. .M.M**i**f«<*«*»*>*«»*iM,lI'* as tiha 

work was not under oonstrucbion prior to Azur of that year. 

Date Sulhdivisional Officer^ 

f The Certificates not applicable to the case should be scored onti 

OaBCKED 


Datei. 


Diviaional Aocov^tanL 


DIVISIONAL omOBR^S ORDERS. 

1, The entries relating to the quant ities need in construct ion are app roved. 

2, The surplus balances as per items D, should be disposed of as under 

The B. S- Beams should be transferred to S, D. 0.. ^ether stores may be auctioned. 

3, (Here «»nter remarks and orders regarding adjustment of losses and diflleieii^cea as per item B,) Items and (5) Await 

8, D 0*8 further report. 

Other items may be adjusted a$ recommended by the S. Di 0, 


Dated 


Ditieimal Officer^ 
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P. W. A. Fobm No. 38. 


Division. 

Paras BBS and B69 of the P, W‘ A. Code,) 

Register of Clearance of Suspense 
head “Materials" in the account 


of the work. 



160 



Pari IF.— Summary of Form S^, and Parts II and III of ihis register for makvn{f dosing entries in the Begisler of Worh 



Divisional Accountant, 




NOTBa 
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P. W. A, PoBM No* 39. 


Xyide para S66 of the P. W. A. Cods'] 

Liviflion:— • 

The Divisional Officer is held primarily res- 
ponsible for affording informatioii in cases of 
probability of escess of actual oyer estimated coat ■■ — ■■■■■_ .■■■■ 

of work and is expected not to allow any delay to 
occur in reporting to the Superintending Engineer 
any such probability. Immediately on its becoming 
apparent that whether from excess of certain rates 
as from departure from a design or any other cause, 

the e«:ti mated cost of a work if likely to be exceeded 

the Divisional officer is bound to report the fact 
forthwith to the Suprintending Engineer, describing 
the natnre and cause of the probable excess and 
aeking for orders. This report should bo made in 
the work slip (Form No- 39). 


Work Slip. 



JUU"X 


P. W. A. Poum No. 39, 


WOBE SLIP. 


Name of Work,, 
Monfek of 


F‘ 


No. 


Sub-Head 


Uniti 


jQaantity 


Coucrate 

Piiooa Brick work ^ 

Arcb Masonry 

Kaioba do 

Boiled Steel Beams 

Doors and Windows 

Other Sub-heads (costiiig| 
less than Bs. 500 


As per Hatimate. 


Bate 


Efl, a. p. 


Cost 


Quantity 


3 * 

3 » 

owfe. 

Sit 


354:9 

1522 

2430 

5820 

87*42 

676 


28 

81 

85 

20 

20 


994 

472 

851 

1164 

1746 

591 


7842 


As Executed, 


Bate 


Es. a, p. 


Actual 
cost to 
date 
Es. a. p 


8549 

500 

600 


2022 


81 

35 


994 

155 

210 


6681 


Total charges 
against hual heads |2D27| 


Total estimate 

Add Suspense Amunts:^ 

Materials ••• 

Contractor's Advance payments ... 

Contractor's Secured Advances 
Contractor's other transactions 
I^ahourera 

Toii^j^oobed out lay to date ... 
Probable further expenditure as per entry A. above 


12000 

J500 

250 


Total 


Dedaot Suspense accounts 

Ultimate anticipated expenditure on tbe work 


6777 

68351 


12812 

13750 


8862 


0 
0 
0 

01 0 


0 


Work commenced in ,..F, 

Present state of progress in general terms... 


DmaioHAii OiTiOBB, 

jywisiof^t 


Upder order of tbe Divisional Officer, this Sub-head was not lumped wi^ other Sub-heads costing . 
tjtias tlxam .lU. 500.' 



Probable oosfc of work remaining to be done 
and value of work already done bat not 
brought to account. 

_ 1 ■ • ^ 

Explanations of deviations, exoesses eto# 

Approrimata 

quantity 

Hate 

• 

Probable 

OOflt 


1722 

31 

0 

0 

534 

500 oft. wrongly provided for under Katolia work instead of 
nndar pncoa brick work. 

1820 

85 

0 

0 

641 

5320 

20 

0 

0 

1064 


S7‘42 

SO j 

0 

1° 

2623 

Due to sudden rise in prioe of iron. 

675 

• *« 

i 

14 

0 

591 



• ft 



1382 

i 


Probable further expenditure A 

6835 



Bemarkst 








NOTES. 
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I*. W. A, FoemNo. 40. 


(Vide paras 364 to BU of P. W. A. Code^) SuB-DivisiON— 

1. TheEegiater of Works is fclie Divisional 
Officer’s permaDent and collective record of work 
done. The form has columns for quantity and cost 
of each head or sub-head of work done, and the 
last colnmn gives the total cost. The first line 
shows in. red ink the estimate work and outlay as 
per "Abstract of Estimate.” Under this will be 
entered, month by month, from the Works Abstract 
the actual expenditure incurred during the month, 
and the total expenditure up to the end of each 
month. 

3. The teegister of Works should contain a 
record of every original work or repair estimated to 
cost more than Es. 1,000, showing the expenditure, 
month by month, compared with the estimate, 
and, in the case of works 'the| outlay on which is 
recorded by sub-heads with the sub-heads of the 
estimate. 

3. The Register will he Supplied with an 
index which should be snb'-divided under the de- 
partmental heads and neatly kept for ready refer- 
ence. The utmost punctuality should be observed 
in posting this Register to date, i, e., the posting 
of the Register should be complete when the monthly 
accounts are submitted. 

4. In the case of original works the alnonnt 
of appropriation for the year should be noted in 
the Register at the top of the page after the autho- 
rity for the work, and any additions or reductions 
made daring the year should also be noted in the 
same place. 

5. When "Supplementary Estimates” are 
sanctioned, the items of sub-heads should he enter- 
ed below those of the original estimate and both 
totalled. 

6. When it is found necessary to have a "Ee- 
vised” Estimate, the Register of the "Original 
Estimate” should he closed and the "Revised Esti- 
mate” entered on a fresh page, a reference to the 
page on which the "Original Estimate” is to he 
found being entered, 

7. When necessary, columns should be open- 
ed for "Fines from Contractors,” etc. 

8. The Register of each work on which there 
I has been expenditure during tbe month should be 
initialled by the Division^ Officer in tbe column 
set apart for the purpose, in token of his having 
examined the entries and found them correct. 

9. Items each estimated to cost Be. 500, and 
under, have not to be accounted for by sub-heads. 

10' When a work is completed, a double red 
ink line shbnld be ruled beloW the final entries and 
a completion note in the form prescribed in para 
817 recorded. 



Division- 


Register of Works— A. 



11)3 

P. W. A. Poem No. 40. 


SSaZSTSROFWO&SSAj 


Name of worh.,» ,^Oonstnietmg S. O. O’s quartets at. 









Mon the etc. 

Puooa Masonry 

Arch Masonry 

Doors and Windows 

Sub-Heads 
Costing less than 
Bs« SOO excluding 


(1) 

(2) 


:s) 1 

1 

(4) 


Quantity 

1 

Amoont < 

Quantity 

Amount 

I 

Quantity 

Amount 

Quantity 

Amount 

Estimate No. 40 of 1839 F. 

81,160 

6,492-0-0 

8-0-0 

5,100 

1 

4,59-0-0 

9-0-0 

1,690 

2,113-0-0 

1-4-0 

... 

3,190-0-0 

Expenditure of previous 
year brought forward 
(if any) ... 

50,000 

3,750-0-0 

4,500 

405-0-0 


1,600-0-0 


1,350-0,0 

Azur 1840 F. ... 

10,000 

750-0-0 

... 


11111^ 

' 312-8-0 

• • ■ 

420-0-0 

Total ... 

60.000 

4,500-0-0 

4,500 

405-0-0 

1,460 



l,77QkO.Q 

Bate of cost 


7-8-0 


9-0-0 


1-4-0 


• 

Dai 13i0 F, 

15,000 

1,125-0-0 

4,200 

878-0-0 

230 

312-8-0 


522-8-0 

Total ... 

75,000 

5,625-0-0 

8,700 

783-0-0 

1,700 

2,125-0-0 


2,292,8,0 

Bate ofoost 


7-8-0 


9-0-0 


1-4:0 



Eabman 1S40 F, ... 

6,150 

461-4-0 

400 

86-0-0 

r 

I.* 

.«< 

» i ■ 

46jMrO 

Total ... 

81,160 

1 6,086-4-0 

9,100 

819-0-0 

1,700 

2,126-0-0 

««• 

2,767-12,0 

Bate of cost , ... 


7-8-0 


9-0-0 


1-4-0 



Igfandar 1340 F. 


... 


1 



• *. 

i«« 

Total ... 

81,150 

6,086-4-0 

9,100 

819,0-0 



ff« ■ 

2,757-12-0 

Bate of cost 


7-8-0 


9-Q-O 


1-4-0 



Farwardy 1340 P. 


•«» 

«• 1 



* ■ . 

a* i 

... 

Total .. 

81,150 

6,036-4-0 

9,100 

71“- - 

819-0-0 

I 37 OO 

‘ 2,125-0-0 

.ti 

2,757-12-0 

Bate ofoost 


7-8-0 


9-0-0 


1-0-4 



Ardibehisfc 40 P. (tmnafer 
entry of cost of Materials 
as per Part TV of Pom 88). 
Total in olnsive cost ... 


19, 812-0-0 


2,548-0-0 

II. 


1 

;12,701.0-iJ 

"81,160 

25,898-4-0, 

9,100 

3,367-0-0 



111 

15,468-12-0 

Inclasive Bate of cost ... 


91-16-0 


37-0-0 

* 

i- 4-0 

• \ ♦ 


1 

Khurdad 





im 

TTprk Com 

^Ietod.in 


Thir 








i 

Amerdad 









^harawar 









Mehir 









Aban 










OfScer’s orders this Sab-beads was not 


(a) Under Dmeional 















■FOB 1C4JOB WOBE5. 
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P. W. A. Foitu Noi 40. 
Folio No. 25 


AuUoriiij F, 8, No, W. dated W. Appropriation jor ihe year. 

Bs, 



SUSPENSE 




Contingencies 

(6) 

Materials 

Advance 

Payments 

Other 

Transactions 

Total cost 

Dated initials of Divisional 
Officer to transactions 
o£ the month 

Qaantity 

Amount 

Amount 

Amount 

Amount 




... 

2.360..0-0 

84,585-0-0 

1 


49,560-0-0 

W. T. J. 

10/2 

• mk 

• *. 

480-0-0 

5-0-0 

28,935-0-0 

5.146-(>-0 


-1,223-0-0 

—148-0-0 

86,397-0-0 

6,085-8-0 

W. T. J, 

9/3 

• t. 

nn 


mnngRR 

-1,371-0-0 

42,482-8-0 

1 

W. T. J. 

n/4 

i « • 


1,764-8-0 


_234.0.0 

8,680-8-0 




497-0-0 

1 

35^845** 8-0 

600-0-0 

—1,605-0-0 

46,163-0-0 

W. T. J. 

9/5 

ft a t 

20-0-0 

237-8-0 

-600-0-0 

1,605-0-0 

2,225-0-0 




517-0-0 

36,088-0-0 

ft « i 

1 • ft* 

48,388-0-0 

W. T. J. 

12/6 


... 

—399-8-0 

... 

... 

-399-8-0 



... 

517-0-0 

85,683-8-0 


• •• 

: 47,988-8-0 

i 

I 

W. T. J. 

9/7 

... 

« 


« •« 

... 

—390-0-0 



• • ■ 

517-0-0 

35,293-8-0 

»«« 

... 

47,598-8-0 

1 



» » i 

232-8-0 

-35.293-8-0 

.*4 


■ « ft 



■ ■ • 

749-8-0 


■' 1 

1 

] 

47,598-8-0 



1340 P, 

W. T. 

J. 9/7 








Divisional 

officer. 

1 

1 




lampod with. Other (jnh-hoftda ooistiag less th^n Els. 500. 




























NOTES. 
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P. W. A. Eoem No. 41 


\^Vide paras S64 to S74 of the P. W, 4. Code,'] 

1. TMa form should he used in the case ol 
Works not accounted for by sub-heads (L e,) works 
estimated to cost Bs. 1,000 or less unless specially 
otherwise ordered by the Superintending Engineer 
or sanctioning oiEoer. 

2. In the column “Suspense Accounts'^ the 
Amounts due ou account of labour^ contractor or mate- 
mis should be diatinguished by the letter L, 0. or* 
M. respectively. 


Sob-Divisicjn — 

Division — Warangah 


Register of Works B- For Minor Works* 

{For WorAs noi accounted for hy 8ul-head^ 
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P. W. A. PoBir No. 41. 

Segisiei of Woiks~B For Minor Works. 

Names of works Annnal repairs to theP. W. D. Secretariat, 
and authority Divisional OfBoer’a No. 39, Dated 2-1-40 F. 

Estimate j Es. 200 Bs. 


Appropriation for p ^3 

tne year 

































NOTES. 


P. W. A. Fobm No. 42, 


17S 


{Fide para S97 of the P. TT. A. C&d^.) 

1 • The mode of keeping this register is f ally 
explained in the P. W. A. Code. It is kept in two ~ 

parts, the first of whioh shows in the usual manner Stjb-jJIVISION-— 
the work done, and the seooud the quantity aud value 
of the out turn. This value will be as, nearly as 
possible, the actual cost of the articles turned out. DIVISION— 

2* A separate account should be opened for 
each operation* and the account of every operation 
should be closed at least once in every year at the 

end of the workiog season ; should the manufacture — 

be continued from year to year, the operation of — — 

each season should be treated as a separate worfc, 

3. When there is any balance at debit or credit Register of Manufacture, 

of the operation after the account has been complet- 
ed, the Divisional Officer will adjust it in the 

following manner, ”• r~ r - « ■- 

(а) -— When there has been a loss. By credit- 

ing the manufacture and debiting the 
sub-head of stock concerned. 

(б) — When there has been a profit. By debit- 

ing the manufacture and crediting the 
sub-head of stock concerned. 

In either case the adjustment should be made 
through Forms No. 9 and 10. 

4. An analysis of the balance at debit under 
each operation at end of Aban every year should be 
submitted with the half-yearly stock register ending 
that date, 

5. As in the case of the Eegister of Works, the 
Divisional Officer will initial the register of each 
manufacture on whioh there has been any expen- 
diture or from whioh there has been any outturn 
during the month. 
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P, W. A. Form No. 42. 

Beglster o| 

Division: 
Name of Manufacture 


Authority 


1 

MONTHS, &o. 


Opera- 

1 i 

2 

3 

4 




1 

Qnan- 

tily 

Amount 

Quan- 

tity 

Amount 

Quan- 

tity 

Amount Q°®n- 
taty 

Amount 

Estimate of F. 

Brought forward from 
previous year (if any). j 

^ znr • • • • • * 

Total ... 

Bate 

Ebye 

Total ... 

Bate 

BahmoQ 

Total ... 

Bate 

Isfandar ... 

Total ... 
Bate ... 

Farwardi.*. 

Total ... 

Hate 

Ardihehisht 

Total .. 

Bate 

Bhurdad.., ... 

Total ... 

Bate 

Thir •». 

Total ... 

Bate 

Amerdad.*! ... 

Total ... 
Bate .!.• 

Bhahrawar 

Total ... 
Bate ... 

Mehir 

Total ... 

Bate 

AhaBi ••• 

Total ... 
Bate : 


Ba. 

a. 

p- 


Bs. 

a. 

p- 


Rs. 

a. 

p- 


Bb. 

J: 

P* 




[ 






1 




1 

1 







1 





1 

' 







1 











! 








1 

1 







I 

i 

I 

i 


! 



! 


1 

1 










— 

r 

1 





1 












1' 

L 









1 

i 


f 

1 

i 

1 

i 



























, 























1 




















i 




• 






































P, W. A. Fokm. No. 42. 


Onttum 

Balance at 
debit or 
credit or 
manufacture, 
(Difference 
between t 

columns 8 c 
and 47) 

Dated 
Initials of 
Divisi onal 
OflS.oer to 
iransaotxonar 
)f tbe month 

1 

2 

8 

4 





1 

a 43 
G? 

Amount 


Amount 


1 

Amount 

Total 

Amount 


Rs. i 

1. ] 

1 


Rs. i 

a, p. 


Bs. 2 

ll. p> 

BSe t 

p. 




i 












i 

j 



[ 











1 














! 

j 















i 

i 

[ 
























1 





1 









j 










1 

1 






I 



Note below wbetbeir mannfootaie baae been completed or in progress. 

Accountant, JHvitiwudl O^oeft 




NOTES. 


P. W. A. Form No. 43, 


177 


[Vide paras 877 to 838 P, TP. -4. Code'] 

[. The Contractors' Ledger stows the Division 

actual advances or payments to contractors, on 

one side and on the other the value of work done 

as per certificates. There is a ledger for each con- 
tractor undertaking important works or supplies. 

2. Contractors' accounts should be closed Contractors LcdgCf. 

without delay on the completion of the contract. 

If a contractor delays to receive final payment 

for more than one month after the final certi- ~ ^ 

ficate has been pa«ised, the accounts of the work 
and of the contractor, should be closed and the 
balance due credited to the head “Deposits.', 

3. When there are balances due to a contrac- 
tor on more than one certificate, the amount 
due on each certificate should be detailed iu the 
ledger. 


4. When there are balances outstanding 
from previous month's not affected by thn 
month's transactions, a list of such balances 
should be given on the last page of the form. 
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* These letters indioate in respect of each Eleoeiving Account Bill the corresponding- entries in Form 25, 26 or 27, 

t If there are several oontraotors in oonneotion with a work or Account the transactions relating to each shoald be distinguished preferably by quoting the No. and date of 
Agreement or work order. 



NOTES 
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P, W. A. Foem No. 44. 


[Vide^para S7^ of P»W,A. Code] 

1. This form should be submitted to the 
Examiner with the accounts of the month in 
which the work is reported to be completed. It 
is only iatended to be used for works, the out- 
lay on which is recorded by sub-heads or items 
of work and which have exceeded the sanctioned 
estimate by more than 5 per cent. 

2. The entries in the Completion Eeport 
must accord with the closing* entries in the Re- 
gister of Works, and the last Schedule docket 
submitted to the Examiner. 

3. In the case of contribution works, pro- 
posals should be submitted as to the disposal of 
the unexpended baJanoe, if any. 


Explanation of excesses 


Detailed Completion Report 


Division — 

Name of work— 

Amount of estimate — -Bs. 
Expenditure ,, 

Difference „ 

Percentage of excess (if any)— 
Date of commencement — 

Date of completion -r- 
Record plan No.— • 


Forwarded td the Superintending Engineer 
as this Office No. , daied 13 E. 

Documents accompanying 

i 

Divisional Officer^ 

Division* 


Forwarded tc[ the Examiner for verification 
and transmission to office of final record as this 
office No. , Dated _13 F. 

Superintending Engineer. 


Transmitted to 

for record as this Office No._ 

IS I*. 


, date 


Examiner 
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P. W. A. Fobm No. 44. 


Name o£ work--^ 

Major Head- 
Minor head — 

Defeailed Head of Classification— 

Eeferenoe to last schedule docket subnaitted— No, for iho month of 13 jF* 

Authority — 


Sub heads of 

As estimated* 

As executed 

Differences* 

■Sl &B • 

© DO on 
© a <D 

§ s*3 d 

estimate 

Qttantity 

Bate . 

Amount 

Quantity 

Rate 

Amount 

Quantity 

Bata 

Amoant 

2 0.3 2 

* ®rS 

1 

1 

<• i 

i 

i 

j 


1 

1 


! 

t 

1 



I 

i 

1 


* 

to 

Be. 

Bb, 



^ H^ccesseiu to be entered in red ink* Sayinifa in black ink* 

Dated 193 . 


Divisional Officer* 

N* Bi— When any oomaiderable deYiations from the sanctioned design have occurred, the report, specifica- 
tion^ drawings and details o£ the measurement of the work actually done, in the same form ail 
the estimates, shoald accompany the completion* Report. 
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HOTBS. 


P* W. A. Fobm No. 45. 


IVide para 874 of the P. W. A, Code] 

1. After the despatch of the monthly 
aoconnts a report should be submitted to the 
Superintending Eiiginfeer for transmission to the 
Examiner, of all works and repairs completed 
during the month for which detailed reports iu 
Form No. 44 are not required. 

2. Separate forma should be used for works 
apd for repairs. 

3. The amonnt expended should be entered 
to the nearest rupee (omitting annas and pies), 
and should accord with the up-to-date outlay 
shown in the Schedule of Expenditure of the 
month in question and with the closing entry in 
the Eegieter o£ Works. 

4. In the case of contribution works, 
proposal should be submitted as to the disposal 
of the unexpended balance, if any, 

5. In cases in which the completion state- 
ment ia •utilized instead of a revised estimate 
under the rules prescribed in the i'. W, Depart- 
ment Code sufficient details must be given if the 
excess ia more than 5% 


Division 


Completion Statement of Works* 

and repairs /or the month of 73 J[ 

Forwarded to the Superintending Engineer, 

for verification as 

this Office No. 

dated 

13 F. 

Divisional Officer, 

Transmitted to the Examiner for verification 

and transmission to the Office of final record as 

this Office No. dated 

13 F. 

Superintending Engineer, 

Transmitted to 

for record as 

this Officer No. 

dated 

13 F. 



Hmmmer 


• Here eater works or repairs as tho case may be 
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Divisional Offieer. 



notes: 


P: W: A. Form No. 45 (a); 


1. On completion of a work this form should 
be forwarded to the head of the department ior 
which executed, for his signature to the certificate 
and return to the Divisional Officer who will then 
forward it with the completion report Form No. 51 
to the Examiner for verification and tranamiasion 
to Superintending Engineer. 

2. The following extract from the Public Works 
Code defines the responsihility incurred by the Officer 
signing the completion certificate, 

*^The counter signature of a civil officer merely 
implies that he has satisfied himself to the best of his 
ability that the work has been done properly/' and 
involves no further responsibility. When the counter- 
signing officer objects to any of the stiitements in the 
paper pret-ented to him he should still siern it, adding 
any remarks he may think proper bat it must be borne 
in mind that in making remarks which are unneces- 
sary or irrelevant he may occasion much trouble and 
delay. 


Division- 

Name of work— 


Completion Certificate of 
Original Works. 


Forwarded to 


for signature and return as this Office 
No. date 

I?ocumenfs accompanying. 

Divisional Officer 

Diviaiom . 

Eeturned to Divisional Engineer^^ 

duly signed, with above mentioned documents, 


Mead of the Department 
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P. W, A. Form No, 4S (a) 


Dmsion, 

Branch.. 


COMPLETION OERTIPIOATB- 


Name of work. 

Anthority 

EBtimate No,,., 


Certified that the above mentioned work was completed on .and taken aver 

on ...and that 1 have satisfied myseU to the best of my ability that the work has been done 

properly. 


Station... 

* 

Dated, Sigmlwrs of ihe Mead of the J>e^artvmU 



NOTES 


P. W. A. Fobm No. 45. (ft). 


See notes on Morm No* ^5 (a)* 


Division — 


Branoh — 
Station— 


Name o£ work 


Completion Certificate of Repairs. 


Forwarded to 


for signature and return as this office No.. 
Dated 


Divisional Officer, 
Division 


Returned to Divisional Officer 

^duly signed. 


Head of Department* 



Division. 

Sranoh.., 


COMPLETION OBRTIEIOaTE OP REPAIRS. 

Station... 

Name of work 

Authority... 


Certified that the repairs to the above mentioned work were completed on the... 

that it is in good order, and that I have satisfied myself to the best of my ability that the repairs 
have been properly done. 



Station, 

Datedti* 


Signature of the, Head of the Department 



NOTES. 
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P. W. A. Form No* 46. 


{Tide paras 268 to 2fl and. s64 of ike P. W.A. code) 

1. The details of the month will be posted from Major Head- 
the Oash and Adjustment Books and the Stock account 

and the totals shou! d agree with the amount shoWn in 
• the monthly account. 

2, The total revenue realized during the year Division— 
under each head is brought forward from the last 

account and this, added to tbe net revenue collected 

'during the month gives the total credited np to date 

to be carried forward to the next account and bo on to ' ' - — 

the close of the financial year. 


3. In every case of revenue realized by sales, 
the entry in this register should be supported by a 
sale account (Form No. 19) duly countersigned by the 
Cashier. 

4. The heading 1 to 10 may he changed aocord- 
ing to the requirements of G. B. and I. B. receipts in 
conformity with the list of minor and detailed heads 
given in appendix 3. 


monthly Register of Revenue 
realized during the month 
of 134 F. 



*Begfi3ter of 
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P..'W‘, A. Fosm No; 46 .. 
Major Bead 


Eefe- 

renoe to Item 

Topoh er No. 

No. 


PARTIOULABB. 


Amount bron^ht forward 
from last month 


Transactions of the month 


Total for the month 


Total npto date carried ovei 
to the following month.. 



1 

I 

Water 



Owners 

Kates. 

Bupply 

of 

Sales of 
Water. 

Flantatio ns. 


Towns 


i 

2 

8 

i 

5 



* This form ig algo need for maintaining the detailed accounts of (1) Bofunds of Beyonaei (2) Beoeipts and- 
JDaiid..,, IS F. 














Serenua SeAlisod< 
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• P. W. A. PoBM No. 46, 


Name oj System, 



Accountc^nii 


i< Ml 


Divisional Officer^ 
■ •rCBwitK* « Division, 
















NOTES. 


m 

P. W. A. Fobm No. 47 


(1) . Applications for Letters of Credit in this 
form shonld be despatched so as to reach, the Exami- 
Tier’s Office not later than, the JOth of each month 
immediately ensuing. 

(2) . The total credit applied for should he in 
round hundreds, e g,^ when a credit of Ks. 2,479-8-0 
is required a sum of Rs. 2,500 should be applied 
for, sums below 50 being omitted and above that 
being applied for as 100-0-0. 

(3) . No letter of advice of a credit having been 

g ranted to him, will as a rule be sent to the Divisional 
fficer. Bat when the credit granted is less than the 
amount applied for by the Divisional Officer the 
Audit office will inform him of the reduction made. 


Branch- 
Division — 

Application for Letters of Credit 

for the month of FV 


(4) . Application for supplementary credits, 
specially by telegraph, should be avoided as far as 
possible. In case, however, a supplementary credit 
is absolutely necessary, the same will be granted on 
due cause being shown, but care should he taken to 
prepare the formal applications for Letters of Credit 
in this form before despatch of the application by ^ 
telegram, Intimation of such credits having been* 
granted will always be given. An. application by 
telegraph must be immediately followed up by an 
explanation of the cause of urgency. 

(5) . Funds required for NonABudget head such 
as repayment of deposits, expenditure on works for 
whicn contribution has been received and remains at 
credit in the Deposit Account and payments on 
account of other Divisions should be detailed in the 
space set apart for the purpose, The Divisional Officer 
Will be responsible that he has funds to cover appli- 

- cations for money to meet all payments of this 
nature. 

(6) , Should no letters of credit be required for 
any month this form must still be submitted, lines 10 
and 12 being left blank. 
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P. W. A. PoBM No 47. 


DIVISION. 

FAST Z--Ap;lieatioa fbs Lsttars of Csedit for tbo aoath of 


P. 


Partioolars, 


(a) Major 
Head. 


Sl—P. W. D. 


Bemarks. 


1. 

Grants allotted to date. 


3,57,172 



2. 

Expenditure aocounted for to end of 






13 

P.(5) 

••t 



3. 

Expenditure during ......13 

F. for 





which accounts have not yet been submitted 

(&) 




4. 

Balanoe on hand on 1st 

,..E. Cash 





(including Imprest) t,. 

*. • 

350 




Treasury 


2,000 



5. 

Credits already issued for.,, 

..13 F. 




6. 


Total ... 

2,850 



7. 

Balance (*. 1—8) ... 


3.54,822 


1 

a. 

Add permissible balanoe (c) ... ... 


2,000 


I 

1 

9. 

Balance of grant available for issue of credit 

• r* 

8.56,822 



10. 

Credits now applied for 

4 •• 

54,200 



11. 

Add Credits applied for Non-Bndgot heads for Aznr 





13 E, (d) ••• •.« 

! 

*• * 

(e) 800 


. 

12. 

Total amount of credit now applied for 0. S. Rs. 

65,000 




No{e,-~(a) Under Major Head should be shown “31 P, W. D.*' or such other Major Head as the case 
may be. 

(h) Bxcludes outlay on Non*Budget heads. 

4 

(c) Permissible belaxice will be taten at a certain figure and this shonli be adhered to as fan 
as possible throughont the year. 

* (<£) Give below partipulars of demand for Non-Budget purposes* ' 

(e) Repayment of deposits, 

* • 
Divisional Offleev 

Division, 




P. W. A; PoBM No. 47 . 


FAST XI-Graats allottsi to tlio Divloioii to date 

.....P. 


FAST ZXX.-Setail8 of credit applied for 
F> 1)7 treaettries. 


Fariicnlarst 


Amoant, 


Name of District Treasury. 


Amouat. 


Allotment as shewn in prenons application. 
Modifications during the month 


3,57,172 


Warangal (Treasury) 
Karimnagar do 


50,000 

5,000 


Net grant as shown in Una 1 ... 


8.67,172 


No dated F. 

Forwarded to the Examiner for oompUance. 


Total as per over leaf 


65,000 


Divisional Oficor, 


Division f 




NOTES. 


1^15 

P. W. A. Poem No. 47 (a). 


(Vid^ para of the P. W. A. Oode), 


1. In this register stould be recorded in chro- 
nological order, the appropriations sanctioned from 
time to time by various authorities under all service 
heads during the ofiScial year. 


Division— 


2. Separate pages should be set aside for Ori- 
ginal Works, Repairs, Establishment and Tools and Year- 
Plant nuder each fund head; and an abstract made 
at the end oi the register, a total of the allotments 
being made to the 10th of each month for the figures 
in the application for letter of credit (Form No. 47). ^ ' 


a. The register should be used until all the 

pages are completely filled in, each complete form Register Of Appropriations, 

being ruled ofE, 



19b 

P. W. Ai Fobm No. 47 (a), 

Segieter of ^jipropxiatio&sfor tb'o year 13 F- 

Item Name of work or pariionlars of 

No. head of service. 


Befereace to authority. 
From. No. Date 





NOTES. 


1. This form should be used by the Divisional 
Officer in any of the following oases 

а, When he requires a grant or an addition 

to an existing grant for oarryiug on a 
sanctioned work. 

б. When he is unable to utilize the grant at 

his disposal for any work, and wishes 
to resign it either wholly or in part. 

c. When he wishes to utilize the grant for 
one work upon some other, 

2. Either of the columns for “proposed new 
grant” or for “proposed reduction” or both may be 
used as required, 

3. If it happens that the grant already allowed 
has been reduced the entry in the column “existing 
grant for current year” would ot coarse be the 
amount less such reduction. 

4. It being of the utmost importance that early 
intimation of possible lapses, or of excesses in outlay 
on works, should be communicated to the Government 
a close watch should be mamtamed on the progress 
of all works by Executive Officers and this form em- 
ployed the moment the facts are sufficiently known. 

5. Applications for re-appropriationa which 
require the sanction of the Government should be 
submitted by the Snperinteuding Engineer m 
duplicate. 
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P. W. A, Form No. 47 (6) 

Division— 

Month- 

Application for a re-appropriation 
of Budget grant for 734- F. 



AppUeatioafos aze-appEoprifttlo& of Budget grant for 
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Amount at 
Tvluch. grant 
for work will 
stand after 
redaction 



UOl'^ 

-onpe^a; posodojj 



JB8^ gnejjno 
loj Smqsix;^ 



JuaX quojjno 
<10 j I^utSuo 


o 

o 

jueif snoEAOjd jo 
puQ ex{% o; 


D 

TS 

0';Brat(^sg[ 

JO <^naoiiiy 


d> 

m 

o 

P- 

O 

*-i 

Ph 

Works 



Depart- 
mental 
and Sex- 
vioe Head 



peeodojd 

MOU SB qUBJf) 



0BB0JOU]; pesodoi^ 



JB9^ guojjno 
aoj (jnBjS SmijBTxa 



jBo^ {jnojjuo 
Joj IBuiJSijq 


•43 

o 

a 

jl’qbS. snotAejd 

JO pu9 0^ ■i'BIfjno 


e!(Bini(^SQ[ 

JO qunocuY 


ns 

i 

01 

2 
Pi 

Works 



Depart- 
mental 
and Sei^ 
vioe Head 





i 






Baplanation of necessity for re-appropriaiion. 
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notes; 


(Fide para 267 of the P. W, Code) 

It For recovery of tli© rent from the Civil 
employees the Divisional Officer will fill up this form 
and forward it on to the Taluqdar concerned with 
a view to the necessary deduction being made from 
the salary of the parties concerned. This list should 
reach the Talnqdar’s office at least 5 days before the 
close of the month. The Taluqdar will after necea^ 
sary deduction) from the pay bills concerned return 
the list to the Divisional Officer duly filling in columns 
14, 15 and 16 with a verification certificate to the 
effect that.— “The amount included in column IS has 
been deducted (in full or in part as the case may be), 
in the pay bills of the person concerned and credited 
in the ‘Gosh wara^^ under the head “Remittances from 
Civil to P. W. D.*^ The Divisional Officers on the 
strength of the verified list, will incorporate the 
amounts in the Public Works Accounts, by credit to 
“Public Works Revenue” and debit to “Remittance 
from Oivil to P. W. D.” and submit the verified 
statement with his accounts to the JElzaminer’s Office. 
These entries also will he incorporated in the monthly 
return. (Form No. 95.) 

2. This form should accompany the pay hills 
sent to the Office of the Examiner for recovery of rent 
from P. W. D, OfiScers. 


P. W. A. Form No. 48. 
H. B, H. THE NIZAMIS GOVT, 
Division- 

Statement of Rents recoverable 
from pay hills. 


No. Dated 

Forwarded to the Treasury Officer 

.....for recovery of rent and 

return of this statement duly certified* 


Divisional Officer. 
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P. W. A. PojiM No. 48. 


Statement of Bents to 1)e 


It** fkiio 


To he filled in by the 
Treasury officer 

Amount recoverable 

43 

PI 

Period for •which rent 
is due 

Date of occupation 

ki^y(jm Jlpy ^ 

Remarks wifch rate & 
other particnlars of 
changes m the rates 
omoluments. 

Balance due 

^ -.s 

.1^ 

S 2 4 a 

O . *5 3 

2 :r"^ 

lio 

■s a ^ 

§ "S j i: 

Total 

Bent to be re- 
covered for the 
current month 
JL. «Uj J^j 

s iJd -=* 

<D P! ^ 

J3 O .4 

ns g=v 

i 

2"^ 

o«s 



IP 

ir 

ir 

II 

u 


A 

rHi) •••& 

^1 USe ^ 

Jy^ Jika ( 1 [•) 

^ e)V»; 

I J h»ij) iXW 

^ ^ ^ U o ] ji*»j 










.L 




- 


Certified that the pay and allowaDoes of the tenants named herein remained nnohanged daring the montli 
■ li UISj vA* (•*') ur)^ 













Eenfc at 7 % of the 
valuation of the building 


Beooveiel Fay Bills, 
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and that no arrears of emolaments were paid to them daring the previous month except as indicated in column 16, 
/ rijy A uO* ^ ^ ^ rii/ JL 

r»)}^ ^ A t/H* JH 


Register number of the 
building 






SOS 


NOTES. 


P. W. A. Fobm No. 49, 


(Vide paras 263 f 272 and 273 of the P. W, A. Code) 

1. In the ease of Buildings tinder Part I, all 
particulars noted in (1) to (9) and column Assess- 
ment of each month*^ "will be filled up first and 
colamns ‘'BealiBations” and ^^Balence*^ ^ill be filled 

up on receipt of Form No. 48 from the Treasury Division* 
officer and the compilation of Divisional accounts. 

2. In the case of Buildings coming under Part 
II (i, 6., Residential Buildinge occupied free of rent) 
only columns (1) to (7) will be filled in and a remark 
will be made across the other columns giving refer- 
ence to the authority under which each building is 
occupied free of rent, 

8. In the case of rest houses. Travellers and 
Inspection Bungalows coming under Part III, it will 
not be necessary to fill in oolmmns 3 to 9 or the 
columns “Assessment*^ and ‘^Balance/' 

4. In the case of Buildings used for Offices and 
other Govt, Institutions which come under Part IV, 
the name of office or institution will be entered iu 
column (3) columns 4 and 7 to 48 will be left blank 
and columns 9 to 48 will be filled in only when rent 
is realized under competent sanction; otherwise a 
remark will be made across these columns giving 
reference to the No, and date of authority under 
whioh suoh buildings have been assigned to the 
Office or Institution occupying the building, 

6, In the case of private buildings taken on hire 
fey the Govt, for the use of Govt. Offices or any Govt. 

Institutions such as Office, School Boarding House, 

Library etc, it will be necessary to fill in only 
columns 1 to 3 and 6. 

With a view to post this part of the registers, 
the Divisional Officers should ascertain the 
necessary data either at the time of issuing 
the certificate required under the rules or 
by reference to the Treasury Officer. 

6, Iq the Remarks column of this register, 
important information auch as the date of vacating 
the buildings etc, should be entered againsti the buib* 
dings in the respective parts, 


Register of P, W. D. Buildings 
and Lands* 



Register number of 
bnilding or land 
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fiegister of P. W. IX 



By whom occupied 


Particalars o£ 


m 

ro O 

property 




Name, rank and office 

“ oS 

'^•3 

2 

3 1 

4 


tj 
«w fl 
O c3 

r~i 

s ^ 

.2 o 

ta 

n} p 

^ tlH 

d 'XS 

rQ 


Bate of assessment 

iiate of 7 ^ 
of bhe valua- 
tion of the 
Building 

O fis -g 

IS 5 C8 

SH ® S o, 

O Q p 

® § 
d 0 

W'g 

1?'^ 
n Q 

p m 

O E 

a s 

6 

7 

8 


Part I ReBidential 
SuildingB let oat 
on rent 


Part II Residential 
Snildings occupied 
free of rent ... 


Pari III Travellera 
and Inspection 
Bungalows and 
Best Houses 


Part IV Bnildings 
need for OfBces 
and other Govt. 
Institations ... 


Part V Private Buil- 
dings taken on hire 
by Govt. 


Total ... 


Dated initials of the Divisional Accountant. 


Dated initials of the Divisipnal Officer. 


Arrears from last 
year 














Realisation 
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NOTES 
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P. W* A. Foem No. 50. 


{Vide para S49 of the P. W. A, Code.) 

Reference : AecountanUGeneraV a Circular Leitera 
JSfoB,496and 1164, dated ^6th Ahan ISSl F. and 
16th Theer 15^2 P, respectively^ 

At the end o£ each month the month's remit- 
tances 'VFill be totalled and the remittance book (with 
the form of consolidated receipt filled in) will be 
sent to the Treasury Officer, who will verify the 
total and sign the book and the consolidated receipt 
and return them to Divisional Officer. The Divi*^ 
sioual Officer will retain the book in his possession 
and will attach the original consolidated receipt to his 
monthly account as a voucher. 


Division — 


Month- 


Consolidated Treasury Receipt, 


jor payments into the 


Treasury^ 
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f jA. Aigmj 




^ta /^3J J'^ J * t* »“*♦♦ 

c:Sj.S> Jj^3 Jlaji |,U^ 

ihi irt'A /Xb j3! r* 


iKSlXttJj 

j jj ^ f 4-^ ^ 


DETAILS OP CHALLANS;— 


Ohallan No. 

Dated 

If 

97 

»» 

i» 

99 

l> 

if 

9* 

37 


Total as above 



NOTES. 
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P. W* A. PoBsi No* 51 


{Vide Vara 550 of the P. A. Code.J Division 

Month... 


Schedule of monthly Settlement 
with Treasuries, 



211 ) 


P. ¥. A, POBK Ho, 51. 


Form 2S (b) Schedule of monthly Sintement uith Treasuries- 

Part I. Cash Bemitted and AeTcnowledged, 


TieBBnry, 


TreaBury. 


Treasury. 


Treasury, 


1. Difference brought over, as per 

line 5 of last month’s memo. 

2, Cash remitted during the month. 


Total . 


1 Amounts acknowledged by Trea- 
suries as per receipts attached 


b. Difference (line 8 minus 4) as ex- 
plained below. 



^alysis of diffeionoes as se» line 5, 


At*— Baoeived by treasuries too late 
for incorporation in the accounts 
of the month. 


Br-Bemitted after closing sub-divi- 
sional accounts of the month but 
received by treasuries in time 
for incorporation in the accounts 
of the month. 


Part II Memo of Treaswy Balance, 




Warangal 

Treasury. 

Karim nagar 
Treasury. 



1 







Treasury, 

Total. 


Remarks, 

1 

2 

3 

4 

5 

6 



Bs. 

a« 

p* 

Bs. 

1 

a. 


Rs. 

a. 

1 

p 

Bs. 

a. 

p- 



As PEB Public Works Acoodhtb. 






r 








1. 

Balanoe as per last montk’s Gasli books. 

1,500 

0 

0 

600 

0 

0 

•M 

•• • 


2,000 

0 

0 

i 


2. 

Add credits issued this mouth 

50,000 

0 

0 

5,000 

0 

0 

• •• 

■a* 

1 

... 

55,000 

0 

1 

0 


3. 

Total ... 

51,500 

0 

0 

i 

5.500 

0 

o' 

... 

... 


57,000 

0 

0 


4. 

Oedacb cheques drawn this month as 
per Gash Books (to be credited to 
^‘Cheques of P. W. D. Officers” in 
acoount-current) 

28,264 

! 

0 

0 

2,000 

0 

0 


... 

1 

30,264 

0 

0 


5, 

Balance at end of montli as per Casb 
books i.i 

23,236 

0 

0 

1 

1 

3,500 

0 

0 


... 

1 

26,736 

i 

0 

0 



As FEB Tbeisttbt Accounis. 







j 







6. 

Balance as per line 3 above 

51,500 

0 

0 

5,500 

0 

0 



«•* 

57,000 

0 

0 


7. 

Add amonat of unpaid cheques at end of 
last month (as per line 11 of previous 
statement) ... ... •• 











! 



8. 

Total ... 

51,500 

0 

0 

5,500 

0 

0 


»■ » 

«■. 

57,000 

1 

0 

0 



Deduct cheques paid during the month 
as per pass books 

28,164 

0 

0 

2,000 

0 

1 

1 

0 



! 

30,164 

0 

0 


10. 

Balance at end of month as per Treasury 
balance certificates 

23,336 

0 

0 

3.500 

0 

0 

• . • 

i 


“l 

26,886 

1 

0 

1 ^ 


11. 

Difference between Treasury and Publio 
Works balances (line 10— line 5, above) 
as per details on the Treasury 
of balance certificate 

100 

0 

0 

• •f I 





««« 

100 

0 

0 



HoTi— The balance {column 5, line* 5.) flhonld nob, as a rule, exceed the average oatlay of a week; when it does so, the 
reason should be stated On the reverse, and the steps taken to reduce the amount in future, explained, -such as 
applying for short credits in the following month, &O 4 It is the duty of every disbursing oflaoer to reduce to the 
utmost his demands upon the Publio Treasury, and not to draw money in advance of his roquirements; the balances 
of letters of credit and cash deposited m chests should alike be kept down to the lowest possible amounts. 


Station, 

Fa 




Bate 1st Dhye 73 


Aeeouniant 


Divisional Ofieer, 




NOTES, 


\yide para S50 of the P, W. 4. Code*} 

1. ‘ The treasury certificate should be carefully 
compared with the Treasury Pass Book aud the total 
of ‘‘aucashed cheques’^ aud “balance as per cash 
book with the corresponding entries in the ciffi 
balance statement and cash book* 

2. This form should be attached to the schedule 
of monthly settlement with treasuries (Form No. 51)i 
submitted to the Examiner in support of the entries 
made under ^^Treasury Balances*’^ 


213 

P. W- A. Poem No. 61 («)• 

Division— 

Month — 


Treasury Balance Certificate. 
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P. W. A. PoBM No. 51 (a). 


j fj.S>i J f i) 8 ^ U U£i^ f JtiO 

i^«iiUJ|) M\ri o irf'A ^ j«i? r* ^ j 

A&J ^ /S6i j j ( j !>® u«»*+^ 


IvsiZmO 


C>“ 


j ^ ^il«^ /J 1 15 IJ 1 ct x Z «i i <3 


Uesio of Sifferaaoes. 


tTuoaslied cheqaes 

Cheqn® No. 24/5, dated 30th Aaur Fasli ... ,., 

• 

100 

0 

0 

Total nnoashed cheques ... 



B 

Dedacfe cheques cashed during the bionth, but taken to account in Sab-diri- 
eional cash books of the following month ... 

\ 

\ 




Totsl cashed cheques ... 

■ •e 

• *• 

* • » 

Net difEerenoe ... 


0 

■ 

Add Balance as pec my Gash Book .. 

26,736 

1 

' 0 

Balaaoe as per Treasury Certificate .. 

' 26,806 

c 

0 


tJHvinon, 

Dated hi Dhye 1$ AcconntanU ZhriaioKAL Omen. 




NOTES. 
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P. W, A; Fobh No. S2» 


(Vide Paras S85 io 887 of the P, W. A. Code,) 


1. All Cheijtte Books reoeived from the Ao- 
oonntant G-eaeral shoald ho recorded in the register 
Trhioli should be kept up to dote with nil neoessnry 
colnmns duly filled in. 

2. Inspecting Officers will verify the register 
with reference to the number of books on hand. 

8. Nniuber and date of anthorily for destrnc* 
tion when destroyed should be noted in the column 
.^■moda of disposaL”, 


DiyisroH — 


mas 


Register of Cheque Books. 



ft W. A, PoBH No,' 52. 


8t8lrtitet ^S -8WlB 


Reference to 
Aooonntant General’s 
forwarding Letter. 

To whom 
issned. 

Dated initials 

Date of 

No. 


of Divisional 
Officer. 

Commence- 

ment. 

Comple- 

tion, 


Final disposal 


Aooonntant. 


* Th« Difinon^ Aososntanti sboold also initial in token of Ezaminatioa under Fan 1088 (o) of the F. W, Ai Code, 











NOTE a 
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P. W. A PouM No^ 53. 


[ Vide paras 2^5 to S51 of the P. W, A. Code,"] 

1, Adiastraent in accounts will be necessary 

(1) On the return of materials from works to 
stock. 


Division 
Month : — 


(2) On the transfer of materials from one 
work to another. 


(3) Oq the discovery of an erroneous charfre 
which should, in a previous month, have 

been debited to some other estimate or Transfer Entry Order* 

head of account, 

(4) On the transfer of a debit or credit from — 

one account to another, except m the case 

of adjustment in the divisional office of 
sum at debit or credit of a suspense head, 
e. p., ‘•Miscellaneous advances^^ to or from 
a work or a final head of account. 


2. The officer initiating* the adjustment will fill 
in a Transfer Entry order in Form No. 53 as far as 
be is able to do so and forward it to the divisional 
office where it will be completed. 

3. The necessary entries will then be made in 
the accounts concerned, and the transaction will be 
posted in the Transfer Entry Book (^orm No. 54.) 

4. The Transfer Entry order will be submitted 
to audit with the monthly account as a voucher in 
support of the eutry made in the account debited. 

5. Officers ordering transfer of the value of 
materials are responsible that materials transferred 
to other works are worth the sum at which they are 
charged, and that materials returned to store are in 
good condition, are likely to be used within a reason- 
able time, and are priced not above market rates or 
the stock rates of the division. 

6. A Transfer entry should set forth such ex- 
planation of the correction or adjustment proposed to 
be made as would establish clearly the correctness 
and necessity of the entry. In oases of corrections 
involving a reduction in the charges against the 
estimate of a work it is essential not only that full 
particulars of the vouchers and accounts in which the 
erroneous charges originally appeared are specified 
but also that the circumstances in which the charges 
were wrongly allocated under the estimate for the 
work are clearly set forth, It is not' sufficient to state 
that the charges were erroneously classified 
previously. 
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NOTES, 
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P> W. A, PoBM No. 64. 


(Vide paras ZM aid Z51 of the P< W. A. Oode.) 

I. This hook is intended for the initial record Division- 
of all transactions which have to be broaght into the 
Divisional Acoonnts but which do not involve the 
aotnal receipt or disburseinent of cash by the Oivision 
Itself. ■ " ■' ■ 


2 The following are instances of snob trans- 
actions 

A. Receipts or payments in other Divisions 
or Departments on account of this Divi- 
sion 

i. Credits to another Division for payments 

made to suhordinates on leave on 
the requisition of this Division. 

ii. Credits to the Civil Department for 

cheques of Public Works Officers. 

B* Adjusting entries of the division itself 
such as 

Transfer of a debit or credit from one 
account to another as when a sum at 
debit of “Miscellaneous Advances*' is 
finally written ofi to a work* 

3 Transactions should be pnnotnally recorded 
day by day, in the order of their occurrence. 

^ 4. When the transaction recorded has been the 
subject of previous correspondence or orders, the 
entry of the transaction shonld include a reference to 
snob correspondencse or orders so as to facilitate 
iniinre reference# 

5. Entries made under instructions from the 
Examiner shonld follow as closely as possible the 
jwmrding of those mstrnotions. 

6. It is to bs specially noticed that for every 
complete entry made in this book the total of the 
amounts entered in the two sides must be the same ; 
!that is to say, that for every credit to one head of 
account, there must be a precisely equivalent debit 
to one or more other heads of aooonnt or vtee-verta, 

7. The items, that is to say, the separate sams 
entered in the column “Amount” are to be conse- 
quently numbered , the numbering to commence with 
:the first item in each month and to oontinne throngh- 
ont the month. 

8. The closing entries of the Transfer Entry 
Book will usually be those relating to the amount of 
oheqaes issued as per cash books and cheque books 
ithe aggregate of which will be credited to. 

“Cheques of Public Works Officers,” debited 
already to the service heads concerned through the 
Dash Book, and the credits and debits to “Establish- 
ment and "Tools and Plant.’, 


Transfer Entry Book, 



Transfer Entry Book of 


Division. 
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P. W. A. Poem ITo. 54* 




Fartionlara of each transaction with No. and date of 
Transfer Enty Order or of Advice and 
Acceptance of Transfer, 

Debit 

Date. 

Item 

No. 

Head of 
Account with 
name of work. 

Amount. 

1 

2 

3 


5 





Bs^ i 


p* 

Siih Aznr 
1340 F. 

1 

1 

Adjnstment on account of Payment made hy the 
7. D. to Kichardaon and Ornddas for purchase of Stock 

Stock 

1 

556 

i 

0 

0 

10th Aiar 

2 

Adjustment advised by the Examiner on account of land 
taken up for school building at Warangal 

1 

1 j 

Original 

Buildings 

i 

! 

5,000 

0 

;a 

llth Aztu 

3 

1 

i 

t 

Bent recorded bj the Talnkdar from Mr. Nizamaddin 
for oconpying a P. W. D. bnilding ... 

Bemittances 
from Civil 
to P. W. D, 

10 1 

! 

0 

0 

15bh Azar 

4 

FnrcbaBe of file tags and tapes from the jail at 
Warangal ... ... ... 

Office oontingen 
oies 

50 

0 

0 

20tili Azar 

5 

Balance Oatstanding &om ani advance of Bs. 80 made 
to Aooonntant, Mr. Bajarathnam, as per Transfer 
Advice No. 3, dated 18th Azar 1840 F.... 

Misoellaneous 

Advances 

40 

0 

0 









221 


P. W. A. Foem No 54. 


fox 


134 Fftsli' 


Credits. 


Head of Account (■with Name of work.) 


Amount. 


Dated initials of Divisional 
Accountant. 


Bemittances from civil to P. W. D. ... 


do 


P. W. Revenne 


BemitiiaiiceB from Civil to P. W.D. ... 


TraneferB.. 


Rs* 


a. 


356 


5,000 


10 


50 


40 


Carried over ... 


5,656 


0 0 
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P. W. A, Poem Fo. 54. 



Tswefs} Entry Sock of 


Division* 


Debits. 


ParticulfirB of each traraaciion with No. and date of 
Advice and Acceptance of Transfer 
or of Transfer Entry. 


Head of 

Acooant with Amount, 
name of work. 



Bs. a. p. 


Brought forward 


5,656 0 0 


22nd Aznr 


Adjustment on account of payment made by the 
D. 0. Gnlbarga, for purchase of mathematical 
g instramonta 


Tools and 
Plant* 


40 0 0 


23rd Aznr 


Write back of erroneous charges from Hyderabad- Repairs Commu- 100 o o 

Hanumakonda Bond to Warangal-Elareemnagar Road] nications, 


24tb Azur 


Adjustment on account of Letters of Credit— Amounts Service heads 0,26 0 0 

of Cheques drawn as per cash hook and counterfoils concerned. 

8 of cheque books— 


Warangal. Rs. 28,264") 
K'areemnagar, Bs. 2,000/ 


Total adjustments .. 


86,060 I 0 0, 




!<ss Aenu 


13 7. 
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Credits. 

Bemarks. 

Head of Account (with Name of work.) 

Amounti 

6 

7 

8 

* 

1 

E.B. 

a. 

p- 


••t 

5,65C 

iHj 

0 


Transfers ••• 

40 

t 

0 

i 

0 

i 

1 

1 

Original Works Cotmonnioatios 

• 

lOO 

0 

1 

1 

0 

i 

i 

! 

Cheques of Pt W. D. Officers ... 

80,264 

0 

1 

0 

1 

1 

1 

Total adjustments .»• 




‘ 


Dated initiale ofDivieional Accountant, 


Dated initials ofDmsttnaJ Offleer* 







notes: 


225 


P, W, A. Form No. 55 


(Viie ‘paraa 48S io 487 of the P. W. A, Code ) 

1. Whenever value in any form is given or 
received on account o£ another Division, an advice 
of the transaction should atoace be sent to that 
Division. 


Division — 


2. All needful particulars to enable the Officer ' ■ ■ — ~ " 

in charge of the of other Division to adjust the trans- ^ ... 

action in his accounts, must, of course, be given ; Advice of Transfer 

but partionlara which do not concern the other Divi- Credit 

sion should not be entered in the advice. 


3. No copy of a transfer advice is to he sent to 
the Examiner, but the Schedule of Debits to Transfers 
of the P. W. D. (Form No. 77) should contain full 
particulars, and be supported by the acceptance of 
transfer* 


4. On receipt of a transfer advice from another 
Division, the necessary credit or debit should, if the 
transfer is accepted, be atoace made in the Transfer 
Entry Book and the advice should he acknowledged 
in Form No. 56. 

5. No transfer should be accepted in part only 
or refused altogether. If the responding Division 
objects to any charge included in a transfer advice 
sent for acceptance, it shpuld, nevertheless^ accept 
the transfer orignating and claim a drawback, giving 
reasons. Should the Division refuse to grant the 
drawback, the matter should be reported to the 
Superintending Engineer or the Examiner as the 
case may be fqr decisiou* 

6. As far as practicable, transfers should be 
accepted in the accounts of the month in which they 
are raised so that they may appear iu the aoponuts of 
both Divaions for the same month; and to eusure 
this there should be no unneoessary delay in advising 
transfers. ^ If an advice cannot be accepted in the 
month, owing to its being received after the close of 
the monthly accounts, a note to that effect should be 
made on the Schedule of Transfers, with the date on 
which it has been accepted. 
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P. W. A. Form No. 55. 


Advice of Transfer 

Credit 


No, dated the F. 

The nndersigned has the honor to advise the Divisional Officer, Oulbarga Division, that in com- 
pliance with the orders quoted against each item, a sum of Rs> 200 as detailed below, has been debited in 
transfer to him, in the accounts for F. and to request that an acceptance credited may please be. 

furnished as early as possible. 

Authority of Advice 


No. date, of vouchers 
if any. 


Particulars of transactions. 


Amount. 


Voucher No. 2, 


Amount paid to Mr. Eamasawmy. Assistant Engineer of 6nl- 
barga Division on sick leave at Warangal being his leave 
allowance for Aban F. ... 


Bs. 


100 


a. 


Totai, 


100 


Total No. of veuohers sent — 1. 

Accepted on 18 F 

Tide acceptance No dated .........13 F. 


Aeeountant. Vivitional Officer, 

The No. and date of this advice should alwsys be quoted uheu there is occasion to refer to it. 

To be kept in counterfoil form, and t o be numbered consecutively for each official year. 

The acceptance when received ehonld be noted in the space provided above, and the original attached to the 
accounts submitted to the Examiner. 
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P, W. A. Foru Wo. 55. 


Advio# of Transfer 

Credit 


No. dated the jP, 

The Budersi^ned has the honor to advice the Divisional OflBoer, Gnlharga Division, that in corn-- 
pliance with the orders quoted against each itme, a sum of Rs. 200 as detailed below, has been debited in 

transfer to him, in the accounts for JF, and to request that an acceptance credited may please 

be furnished as early as possible. 

Authority of Advice * 


liJo. date, of vouchers 
if any. 


Particulars of transactions. 


Amonnt. 


Rs. 


a. 


P- 


Voucher No. 2. 


Amount paid to Mr. Ramasawuiy, Assistant Engineer of Gul- 
barga Division on sick leave at Warangal being his leave^ 
allowance for Ahan P. ••• 


100 


0 0 


Totjll 


100 


0 0 


Total No, of vouchers sent— 1. 

Divisional AccounianU Divisional Officer^ 

For use in Responding 0£S.oe 

Advice responded to in the accounts for Transfer Entry Book item 

No and Acceptance No Dated...... F. ' 

The No. and date of this advice should always be quoted when there is occasion to refer to it. 

To be kept in counterfoil form, and to be numbeid consecutively for each official year. 

This advice should be pasted into the Acceptoiod book with the Office Copy or Counterfoil of the acceptances^ 


Dated initials of Divisional AtcourdanU 
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NOTBS. 


P* W. A. Fobm No. 56. 


notes on Form No. 55. } 


Divieion--« 


Acceptance of Transfer 


Debit 


credit 



Aoeeptanoe of Trassfer 
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P, W, A, PoBM No, 56. 


To No Dated ....F, 

The undersigned li&a the honoar to inform that his advice of 


Transfer No Dated for Rs. 


lias been responded to in tbe accounts of this Division for (^and that the 

supporting Youchers have been received.) 


Particulars of transactions 


Amount 


Balance outstanding from an advance of Ss. 40 made to Accountant Mr. Eajarathnam,| 
tranafered from Gulbarga Division ... ... ... ... , 


Eb« 


a. 


40 




40 


0 


0 


Divisional Aecauntant Divisional Officer* 

KotB|-~The credit should be given, if possible, in the accounts of the same month as the debits 
There Bbould be a separate acceptance for each advice of transfer. 

The No. and date of the acceptance should bo quoted in support of the enury made by the respondlog Division 
Jd its aooonnt under Transfers, and the acoeptanoo should be submitDed as a voucher for tho charge. 

If in a oase there is reason tc question the accuracy of the transfer the Diyisional Officer concerned should at 
once oommuniOAte his objections to ihe originating Division. 

To be kept in counterfoil, and to be numbered oonseoatively for each official yeari 

• Intended only for cases of Acceptance of Transfer Debits ^ 



P. w. A. POMI No. 56. 


Acceptance of Transfex 


D ebit 

Credit 


No, DMod 

The andersigned has the honour to inform 

Transfer Dated for Rs. 

breclit 

has been responded to in tie Accounts of this Division for,*.„.„, 

supporting Yonchera have been received.) 


F, 

that his advice of 


,v.(^ and that the 


Particulars of transactions 


alance outstanding from an advance of Es. 40 made to Accountant Mr. Rajarathnam,! 
transferred from Gulbarga Division ... 


Amount 


Bs. 


40 


0 0 


40 


Dimsional AcceuntwaU DxuwionaZ Officer. 

NoTjs.— T he credit should be given, if poBaible, in the accounts of the same month as the debit 
There should be a separate acceptance for each advice of transfer, 

The No. and date of the acceptance should be quoted in support of the entry made by the responding Division 
in its account under Transfers, and the acceptance should be submittw as a voucher for the charge. 

If in a case there is reason to question the accuracy of the transfer the Divisional OflSoer CDucemed should at 
once communicate h)s objections to the originating Division- 

To be kept in oounterfoil, and to be numberd consecutively for each official y ear. 

* Intended only for case of Acceptance of Transfer Debits. 





P, W. A. Form No- 57. 


NOTES. 


{Ftrf« Pam of the P, W. A. Code) 


Register of Transfers Awaited for 
the year... F. 



Seffistep of Traasfers Avaited Pw the ITeM 


234 


6 

Jz; 

§ 




OQ 

M 


ta 

a 

<0 

0:3 


pnQijnnooov^ 

JO B[Bi'^iiit peij'Bd 


° s 
11 
s.s, 

P5 ^ 


pBqsaCpB 

junoray 


psqatiCpTS noiqM 
ill qf^uojj 


p.n'Bi^nTLOooy puoiBiAiQ; 

JO I’BftJinT eij-BQ 


JO ojep 


i^anoui'B po^'Biaii^Bia'^ 


a 

rt 

M 


o o 


0) tjf 
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3 

o 
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Sams oreditftWe to the riTwion should he eatexed ia ooluma 4 as nunua figurea. 












"W. -A-. li'oRM IN'o- 5S 


Divtsioit 


of ^anctzions 
t:o Fixed diaries 
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NOTES. 
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F. W. A. Fotim No. 59. 


[Vide para 54! of the P, FT, A. Oode.'] 

Division — • 


Register of Mlscellaneou? Sanctions. 
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NOTES. P, W. A. Fobm No, 59 (a) 


(Vide para ^4/ of P. W. A, Code.) 

Division— 

1. In this register Bhonld be recorded in clronological 
order sanctions accorded to estimates for original works and 

repairs, separate parts of the register, or separate registers, gub-Division—- 
being kept for each. 

2. In the part for original, works reference should be - __ _ - 

entered on completion of the work, in the last column, to the 

folio of the Eiegister of Works in which the outlay on the 

work is recorded and also to the completion report or ceTtifi-< nsi. s gy j,s j. 

cate. In the case of repairs this column will not he filled up* RCglStCr Of SEnCtiOllS tO OStlni&tCS. 

3. The register should be used until completed, i e. a 

fresh register should not be opened out each year unless the ■■■ ^7 , , ,= 

pages are all filled up. 
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P, W. A. Fokm No. 59 (a). 

Sdg^steir of Saaotioas to Bstlmates for. 


Item 

fio. 



Amoant 

Reference 

to Authority, 

Name of work. 

of 

Estimate. 

Anthority, 

No. 

Date 


Reference to folio 
in fclie Register of Works 
ami to tke completion 
certificate or reports. 



NOTE S. 
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P, W. A. Fobm No. 59 (5.) 


1. This retnrn should be compiled by each 
Divisional Officer from the estimates sanctioned by 
him against the allotments placed at his disposal and 
also those sanctioned by other departmental Officers 
and intimated to him and forwarded to the Superin- 
tending Engineer by the 5th of the mouth following 
that to which it relates. 

2'. The Superintending Engineer will add 
therein all the sanctions accorded by him relating to 
that Division and transmit the return to the Examiner 
by about the 10th of the month following that to 
which it relates. 


Division — 


Return of Sanctions^ to Major 
and Minor Works, Bepairs anA Tools 

and Plant sanctioned,^, 

during the moTiiS, 


No.m. dated 18 F. 


Submitted to the Superintending Engineer, 


DivisiouiLii OffnoM. 


No dated 4S P* 

Transmitted in original to.the Examiner* 


BupBBiNTSNDicm ENamxm, 

..Gircle. 
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NOTES. 

{ViAepwa ti- ^ftha P. W. A. Code) 


P. W. A. Fobm No. 60 . 


Register of Divisional Accountants 
Audit Ob|ectIon. 



Sqjfletec of Si'Tlslo&al Acootutant’s Aodit Objeotiou 


244 



'This zegistttT will romain in the porBos.al cnBtody of the DiviBioiial Accoontant except when subxnitted to the Divisionfil Offioor. 

t ObjeotioiiB relating to tranBaotions and orders of enbordinabe offloeri which U1 within the powers of the Divisional ffiOeer to sanction or ooAfins^ shoold not be entered in this register* 
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NOTES. 


P. W, A, Foem No, 61. 


[Vide fwra 552 of the P. W, A. Code,} 

1. Fall name of work as given in tlie estimate Division 
Blionld be entered here in tbe case of each work 
included in a schedule of works espenditure Form 
63, or in the schedule of Deposit works Takavi works Month— 
or Dobita to stock, Forms 65, 60 and 72. In all other 
oases, the name of the Schedule should be given. 


2. Against the '‘Classification of charge” only 
such particulars need be entered as are necessary to 

avoid errors in the posting of charges in Schedule Schedule Docket 

Dockets. 


8. In the case of Transfer Entry Debits, the 
supporting vouchers, if exceeding Us. 10/- each, 
should also be attached, their particulars being 
quoted below each entry, and the amount of the petty 
Yoacbers being specified in the column for remarks. 

In the case of Transfer Entry Credits a reference 
to the Bchfidule Docket in which the corresponding 
debit is shown should be given in the same column^ 




w • ?*T n 1 • 

Ml '?}?!.' i<j..,-! ^ ' ; 


.13 -ff. 


Dfeidonal Aeeounfmt* 
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JN O T E S. 


P.W.A- Form No. 62. 


[Fide para dSS of the P. W. A, Code] Division 

Month... 


Schedule Docket for Percentage 
Recoveries 
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P. W. A, Poem No, 62 


Soliddulo Socket for Feroe&taga Beooveries. 


Month 


13 F. 


j. * Name of work (i, 0., full Works 
name as given in the Bxpendi- 

estimate) tnre 


PjHIfiOKlITAGB EbOOVBRIBS 


Establish- 

ment 


Tools and 
Plant 


Accounts 

and 

Audit 




■ ^on-Government worTc eihould be shown in separate groups for Deposit works and Takavi works and Government 
works^notudbacroapedbyQovemmaiit departments apd the name of the division or office should be nrefixedto that of 
the work xn red ink. 


Dtvisional Accounfant. 


Divisional O^csr, 




NOTES; 


P. W, A. Foem No. 6Bj 


* Dmsioir. 

{yide paras ^S2 andSBSoftM F, W. A, Code) 

Month. 


Schedule of Works Expenditure. 
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jDmsional Accountant Divisional Officer^ 
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NOTES. 


P;Wi AiPoBM No; 64 


Fide paras S5Z and dSd of the P. W. A. Code^ 

Division- 

Month— 


Schedule of Works Expenditure. 



Sobodxde of ITcxts fisseivditiixe (£'air copy) 


252 



J)mrional Aecpmtant, Divisional Officer, 
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P, W. A. Form No. 65. 


NOTES. 


[Vide paras i6t U 46 S and 56 # to 659 of the 
P. fV. A. Code."] 


Schedule of Deposit Works. 
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Serial No. 


856 


P. "W, A. PoBM No. 65. 

Past 11-Aooomxt of Deposit Works not Affected dunag tke moatk 


Step taten to adjnBt (1) nnex- 
pended balance of completed 
works add (2) expenditure 
charged to Mis cell aneons 
P, W. advances 



DivtHonal Ac^unlanU ' 





NOTES. 

[Tide para 468 of the P. W. A- Code.'] 
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P. W. A. Form No. 66. 


Division- 


1, Whon-a work is included for fcke first titno in 
tbe schedule the sanction should he entered in red 
ink in column 2. 

2. If the recovery is made otherwise than in 
cash a Buitabile explanation should be recorded 
in the column for remarks. Bepayments of re- 
alisations should be entered in colnmn 7 as minns 
figures. 


Month — 


Schedule of Takavl WorkwS. 


3. The total realisations to end of previous 
month as per entry A should agree with the entry B 
in column 8 of last tnonth^s schedule. 



258 
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P. W. A, FoaM No. C6, 


f ut 11 Aooonnt of Vorks not ftffectea. ty the moatii’a traasaotions 


Nsiine of work with the name 

Total 

Total 

Month, 
in whioh 
work was 
completed 

Steps taken especially for 

and addreas of the cultivator 
responsible for it 

expenditure 
up to date 

realisations 
up to date 

adjustment of the outstanding 
balance of completed works 



Dvoiaional Officer, 








[Vide Paf«s 41S, 4^8, 426 ^ 45$ a%4458 of the 
P* W. A. Oode,] 


Suspense 

DeposQ; 


Register 




Paid in cash 

IjTo be in^oateA thoa ■■ *‘B\ Adjosted by transfer entry, CoiiTerted into interest-bearing seourkyi and soon; additional lettera being entered Tritb explanation at foot. 

or SecoTered in oasb 



NOTES. 


2i)S 

P, W, A. Form No. 68. 


[Vide para SS6 of the P. W. A. Oode] 

1« The use and object of this form are explained 
in thePablio Works Account Code. It may here be 
explained that a ‘'Oredit'* corresponde to a delivery of 
materials by the sapplier to the Executive Officer, 
and that a “Debit to supplier’^ corresponds to a pay- 
ment of cash (or other value) by the Executive officer, 
on account of materials purchased by him and .deliver 
-ed by the supplier. 

2. Each item in the account should be numbered 
in order, fresh series of numbers being given for each 
month. 

3. When any item remains unadjusted for more 
than three months, the reason fdr non-adjustment 
shohld be explained in the column of Bemarks. 

4. When stock is purchased and paid for at the 
same time the transaction is not carried thrdugh the 
head of “Purchases.'*' 

5. In the case of piurthases for a specific work, 

due or other of the following remarks applicable to 
the case should also be ndted (i) For Direct issue (ii) 
For issue to... con tractor# 

6. In the columns 10, the letters and “B** 
ahohldsbe entered for “A” Paid in cash Adjusted 
By transfer. 


DiYision— 

Month— 

5ctaiedule of Purchases. 


* 
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P. W. A, Fobm No. 68. 


WaMAgal 

Sehedule of Extract from Svispense Register 


ii 

« 

® fe i 

tn 

6 'Sb 
la © 

a” 

0 

•V3 

K4 

^ontibi from 
which the 
transaction 
dates * 

Particalara of items to be grouped by classes 
of purcbaeess. e,, (1) for stock and (2) for 
work, name of sapplier and quantity 
rate and description of material 
supplied and name of work 
in case of class (2) 

O o 

Si'S 
t> -3 

1 


Total 

Credits 

5+6. 

1 

2 

3 

4 

5 

6 

7 



I. FOE STOCK. 


!R«St £b« 

Es. a. j 

>. Bs. a. 

p* 



Hems Jessop §r 






1 

1 

20 Bar. Foctland cement @ 12 per Bar. ... 

240-0-0 







40 F. 








50 owt. Eolled Steal joista 

@7, per cent ... ... 

850-0-0 






1 


590-0-0 




m 

B 



Contraotor Mohamed Eussain* 






2 

1 

100 Eft, Boiled Iron Pipes @ 0-8-0 Rft. ... 

50-0-0 


HI 

0 50 0 

0 550 



40 F. 


ii 


i 

i 

II. POE SPECIFIC WOEKS. 





* 



Total .. 

• 

m 

1 0 640 

imQii 

n 


* To he indicated time —for Aznr 1340 F, and ao on. 

««• 1 t .......1^ F. 
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P. W. A. PoBM No. 68, 


SlTieion 

Jtorw pwchoBes for the month of Azw 73 


Debits during 
month 


Olcsing 

balanoe Bow adjusted 
cols, 7—8 


Remarks with explanation when items reujain 
unadjusted for more tha^ three mouthso 
(In respect of credits durii^g the 
month, here enter ‘^oference 40 
sohedale docket in which the 
corresponding debit appears) 



Division^ 








NOTES 


\yid6 para 566 of the P. A, Ocde.] 

1. This alternative form may be authorised by 
the Examiner for use in the Case of divisions where 
the numbers of items in the Suspense Register is 
usually very large, but the number, usoally affected 
by the monthly transactions is small. 

3. ForBhaman, Ardibehist, Amerdadand Aban, 
all current items should be extracted from the register 
including those not affected by the month’s transac- 
tions. In the case of other months, only items 
affected by the months transactions need be detailed. 

3. In column 2 month is to be indicated thus—- 
for items appearing for the first time 12/40 

for Aban 1340 P. 1/41'^ for Azur 1341 P. and so on, 

4. Columns 5 to 9 should be totalled separately 
for each class in Bahman, Ardibehist, ^merdad and 
&.ban. In other months, Columns 6 to 8 only should 
00 totalled separately for each class of Purchases. 

5. In the case of Purchases for a specific work, 
Dne or other of the following remarks applicable to 
ihe case should also be noted. 

(1) For Direct Issue (2) For Issue to.., 

Contractor. 

6. Column 10 Paid in cash. Adjusted 
oy book transfer. The letters '^A” and “B” should 
be entered in this Column. 
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' ■ P, W. A. Fo»si No. 69. 

Division — 

Month — ■ 

Schedule of Purchases 



26S 

DiTision 


Sobeduld of 


Month P. 


Part L^Extraet from 


S “ 

. CO 

Month frorr 
which 
transiLotion 
dates 

{Reference 
^ to month 
in which 
item was 
last 

effected 

Particulars of items (to be grouped by olasBes 
of parchasea) i, e., (1) for stock and (2) for 
works, with name of supplier, and name 
of work in case of class (2) and 
quantity and description of 
materials supplied 

Opening 

balance 

Credits daring 
Month 

1 

2 

3 

4 

5 

6 

1 

1 

1 

i 

1 

j 

j 

1 

1 

! i 

i 

i 

1 

I. FOR STOCK 

II- FOR SPEOIPIO WORKS 

Bsi 

» 

a. 

p- 

Rs, 

i 

1 

1 

i 

1 

a. 

i 

1 

1 

1 

1 

p- 

1 

1 


Part Il-^Ab8f.ract AeoomU of Credits, Debits and Balanoes of the Purchases Aeeount. 


Class of Purohases 


Credits 

during 

month 

Total 
Columas 
(2 + 3) 

Debits 

during 

month 

Closing 

balance 

Columns 

(4-5) 

1 

1 

2 

3 

4 

5 

1 

6 

X For stock ... 

II. For Specific works 

1 

Total 

1 

Bs; 

1 

a. 

1 

P- 

1 

j Es. 

1 

j 

a 

t 

1 

p.i 

Bs. 

a. 

p- 

1 

1 

Bs. 

a. 

p- 

i 

i 

Efia 

a. 

p* 

i 

1 


1 

1 

1 

1 

! 

1 

J 


1 










Divisional Accountant 
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Pwlusfia P. W. A. Fobm No. 69. 

Suspense Register Form, No> 67 , 


Total credits 
Golamns 
(5+6) 

Debits during 
month 

Closing balance 
Columns 
(7-8) 

How adjusted 

Remarks with explanation when items 
remain unadjusted for more than three 
months. (In respect of credits dnring 
the month here enter reference to 
schedule docket in which the correspond’^ 
ing debit appears 


1 1 i 1 


8 


9 


10 


11 








ES. 


271 

P. Wt A. Form No, 70, 


[ Vide para 4/9 of the P. W. 4. Code,} 

This acconnfc is debited with : — 

(i) Advance to work-people, or for collecting 
labour, when such item cannot be charged 
off to specific works. 

(ii) Advances to members of the Department. 

(iii) Sometimes retrenchments and errors in 
accounting, awaiting adjustment. 

(iv) Payment held in suspense for want of 
intormation regarding allocation, 

(v) Losses of cash pending adjustments, 

(vi) Expenditure irregularly incurred for other 
than public purposes in anticipation of 
receipts of depositor's contribution. 

(vii) Payments made in advance or stores to be 
supplied. 

(viii) Credit sales of stock, 

2 4 The account should be carefully flcrutinized. 
The authority for each adsanee should invariably be 
quoted— any irregulaTities in sanction being noted by 
the auditor in the divisional statement of objection- 
able items. It should be observed that payments to 
members of the department on account of salaries 
and travelling allowances in excess of, or prior to 
and it should not be debited to the account but to 
estalplisbment. 

3. Items remaining unadjusted for more than 
three months should be specially noticed in the 
Divisional statement of objectionable items. 

4. No charges may be debited to this account on 
the ground of absence of insufficiency of sanction or 
appropriation, nor should items which can be carried 
to a final bead at once or be adjusted by transfer or 
through an exchange account he allowed to appear 
under this head. The record of expenditure should 
always be made at once under the final or transfer 
head to which it appertains, if that be known. The 
objectionable items records are the place for watching 
irregularities,, not this account. There should never 
be any credit, balances under this head. 


Division.,, 

Month F, 

Schedule of Miscellaneous P. W, 
Advances, 


5, The . entries in this schedule must in each 
case be in su(jh full detail as to convey clearly the 
nature of the transaction ^ when an advance is to be 
r6cov.ered from an individual the entry should open 
with his name underlined for distinction, and the 
conditions regarding recoveries (i. e.,) the number 
and amount of instalment) should be stated, 

6. Whenever a member of the establishment is 
transferred to another Division that Division should 
be debited under “Transfers’^ with the amount of 
any advance outstanding against him (the usual 
advice being sent) and “Miscellaneous advances'^ 
credited per contra. The transfer advice sent must 
give full particulars regarding the transaction, and 
the entry bringing the transaction into the accounts 
of the new Division must not only repeat those parti- 
oularu, but must show that the advance is transferred 
from another Division. 
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P. W. A; PoRM No 70. 

Division ..i 

Month, /<3 Fm 


SelMdttle of ICisoellaneoits 



*Month from 


Partioalars of items 

Opening 

balance 

which tran- 

Authority 

(Items to be grouped by classes of 

saction date 

MiscellaneoaB P. W. Adranoes) 

2 

8 

4 

5 



* To be indicated tha8:W'NeV for items appearing for the first time; '* 1^/40 F.’* for 







7. W. Advaaeds 


P. W. PoBM No. 70 t 


Debits 

during 

month 

Total (Cols. 
0+6) 

Credits 

during 

month 

Closing 
balance 
(Cola. 7-8) 

How adjusted 

Remarks, with explanation as to 
steps taken to efEeot adjustment 
' of outstanding items. 

(In respect of each credit during 
the month here enter referenoeto 
Schedule docket in which the 
corresponding debit appears^ or 
any if .it was a cash receipt i) 

6 

7 

8 

9 

10 

‘ 11 

Ss* 

a. 

p- 

Es. 1 

a. 

! 

i 

' 1 

1 

p- 

Rs. 

a. 

p- 

fia. 

! 

a, 

1 

p- 




. Aban 1840 F. "1/40 F.” for Aznr 1340 F. and bo on. 


Divisional Aoeountant, 


Division 




N 6 T^1S. 
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P. W. A. Foem No. n. 


[Vide paras $5^ and SS3 of the P. W, A, Code.l 

The accoanfc is debited with ; — 

(1) Gash outlay on stock received and paid 
for during the month. 

i!2) Value of stock purchased thPeugh the 
** Purchases” account, 

(8) Value of materials received in transfer. 

(4) Value of materials returned to stock by 
ctodit to works. 

(B) Cash outlay on manufacture. 

(6) Cash outlay on carriage of stock. 

The information required for posting the sche^- 
dble will be found in Forms Nos. 9 and 10 of the 
various sub-divisions. The correctness of the entries 
will be proved by their being in accord with the 
aggregate results brought out in Form No, 72 Stock 
Account. 

2. As ih the case of works, the expenditure on 
manufacture should he posted from the register of 
works for manufacture. The outlay and outturn on 
each operation to end of the previous year should be 
deducted respectively from the total expenditure and 
outiurn to date to arrive at the outlay and outtuni 
of the year for iaclusiou column 8. 

3. The excess of expenditure over the value of 
butturn will be the balance at debit of each opera- 
tion. The total of all such excess on all the manu- 
facture accounts in the division should correspond 
with the balance under Manufacture exhibited in 
Part I on the Stock Account (Form No. 71.) 

4. Only those works or items should be entered 
oh which there has been any transaction daring the 
month and the ^'operation” and '‘out-turn” transac- 
tions of each manniaotare should be shown in two 
separate lines. In Aban all items under the groups 
''Manufacture” and "Land kilns etc” the accounts of 
Which are still open should inveriably be shown. 


Division — 


Schedlci^ of Debits to Stock for the 

month 73 F. 



2?b 

P. W. A. Foeji No. ?1 


Schedule of Debited to Stock for 


Item 

jNo, 

Head and Sab-head 
of classifioatioa 

Reference 
to schednle 
docket ac- 
companying 

Name of manufacturer or other item of expenditure 
(as given in the estimate) 

Ne B, Sanction to be noted in red ink when a work 
or item in entered for the first time 

1 

2 

3 

4 






ManvfactuTe 


- 

1 

Bail ding matoriala 


Manufacture of Bricks, Gulburga — 






Operation 

at* 





Outturn ... ... 



2 

Do 


Manufacture of Lime, Gulburga-^ 






Operation ... ... 


•aq 




Outturn 

« • e 

a.i 




Total Stock Manufacture— 






Operation 


«•« 




Outturn 


• «« 




Total to Manufacture ... 






Land Kilns etc. 






PurchaBes as per Schedule of Purchases &c. 

■ * » 

aa« 




Total debits to stock as per Account Current 


aaa 




Total Land Kilns eici 



/ 



Total other Snb-heads 

••• 

1 * ■ 




Crrand Total 



Nox»— An inner riieefc may be added if required. 


DiteA 




J3 
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P. ¥, A. Fobm No. 71,’ 

the month of 


Oatlay up to date compared 'witb estimate 


Total 

transactions 
of tlie 
month 


Estimate 

Total 

np to date ^ojount Authority No. Date 


State of work, &o. 



Accountant. 


Ditsisiond Officer^ 
Division, 













NOTES 
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P. W. A. Fobm Ko. 72. 


{yide para 559 of the P, W. A. Cede.) 

1. For details of Iteeeipt shown in oolnmn 4 of 

Part I, see schednle of Debits to Stock Form No. 71. — 

2, If the balance includes the value of any 

stores in transit within the Division, the certificate 5tock Account, 

shonld be amplified to state the value of such stores 
aud the steps taken to adjast it* 


3. If the closing balance of “Manufaotnre^^ 
includes any items which are not chargeable against 
the Heserve limit they should be detailed in the 
eolumu of Bemarks. 
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P. W, A. PoMi No. 72. 


Stoek Aoooimt 

Month., F. 

Part 1 Classified Account of Receipts Issues and Balances. 


Item 

No. 


Sab- Heads 


Balance 


5 

s 

6 

7 

8 

9 

10 

11 


Mannfacture 
Land Kilns eto. 
Small Stores 
Building Materials 
Timber ... 

Metals 

Fuel ... 

Painter’s Stores 
House fittings 
Miscellaneous 
Workshop (a) 


Bs. 'a. 
600 


1,000 


Total ... 


1,600 


1,600 


Beceipts 


Total 


Issues 


Rs. 


700 


56 


■2,190 


900 


8,846 


8,846 


Bs. 


1,300 


66 


3.i9Q 


900 


1,000 


0 0 


0 0 


t *4 .. 


Bs. 


1,259 


12 


669 


225 


600 


5,446 


5,446 


2,756 


2,756 


Balance 


a> 0 
> 

-IH © 

o S 

GQ 


Ba. 


50 


a. 


44 


1,521 




675 


400 


2,690 


2,690 


Q\ 


• 4 .* a ■ ■ 


01 0 


Bemapka 




6,400 


6,40a 


(^) 

il) 


If a workshop be oetablisbed, tbe snspense account thereof may be kept as an additional sub-head, 
of the account. 

Explanation of balances at end oE this month oTer the sanotioned limit of reserve stook--n 
[liere enter explanationj if any,] 

Bs. 

Net excess shown above ... 

Deduct — The value of building meterials purchased for the construction 
of«. to which the amount will bo charged 




Net saving on. the sanctioned limit 

Certified that entries in line I to 12 of this account agree with the corresponding entries in 
the Suspense Begister. If the balance inclndes the value of any stores in transit within tho 
Division, the certificate should be amplified to state the value of such stores and the steps 
to adjust itc 


, 'h 


life, 


Aeowniant, 
JS W. 


Divmonal Offieer. 















Schedule 

Dookeb 
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P. W. A- PottK No, 72, 


Fart ZX Detailed Aoeouftt of Zssties 



Amount 

Particulars 

Eeferenoe to 
Schedule 

Amount 



etc. 



Line 1 (Part I) Manufacture : — 
Credits for out-turn 

line 2 Land Eilne etc. 

T. B. No. 

T, KNo. 


S. D, No. 
do 


Lines 8 to 11 other Sab-hoads; 
Issues to works etc. 


Previous 

oolumn 


,, to contingencies cash Contingent 
credits to stock ... ... bill 

Sale Account ... do 

I do ... do 


Line 12 Total Issues 












NOTES. 



P. W. A. Foem No. 75. 


1, There should be a separate Schedule for 
the disbursement made under each head of Dh’eotionj 
Construction and Accounts. 

2, Part I of the Form gives the details of 
Establishment charges under each of the several 
heads and sub-heads of establishment and reference 
to audited bills ot the current month. Below the 
totals of the current montVs disbursements under 
each Sub-head the total of uudisboraed salaries of 
previous months paid during the month should be 
added so as to arrive at the total charges of the 
month under each Sab -head# 

3, Part II gives the particulars of the balances 
not paid as per column 4 of Part I and explains the 
cause of non-payment in each case- It also provides 
for payment of anoh undiabursed amoants in the 
subsequent month and the balances still left undis- 
bursed are earned forward in Part 11 of the Schedule 
of the following month. 

4* No undiabursed amounts outstanding for more 
than 3 months should be carried forward in Part II 
but the work **omitted” should be noted against such 
items in column 4 of Part II m red ink showing Nil 
balance in column 5 A reference to the bill in 
'which the amount of all such items is deducted should 
be given in column '6. The total amount of all such 
items should be simultaneously deducted from the 
total amount of the current mouth’s Salary bill. 

5, When elaitns are Subsequently made, a 
supplemental bill should bo p>'epar^.»d and submitted 
for pre-audit with reference to the bill and the 
^hedule in which the amount was deducted. 


H. B. H. THE NIZAM’S P. W. D, 
Major Eead 
Minor Head 
Division 

5 cbedule of Establishment charge for 
the month of 134 P* 
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P. W. A, Form No. 73. 

Fart Z-Details of SstaUishmeat oliarses for tlie month of > 


■IS P. 


Head and sub-head 

Atnonnt of 
Audited 
Bill 

Amount | 
paid against 
the audit 
bills 

Amount 

unpaid 

(2-3; 

Reference to 
audited bills 
and vouchers 
attached 

1 

% 

3 

4 

5 


(3) EXECUTIVE STAFF, 
(a) Pjebmanbnt 

Officers 

Engineers Senior scale ••• 

Engiueera Junior scale ».• 
Sub-Engineers 


Total 


Add :«-*Previoas undisbnrsed amounts paid as per 

Part II 


Total Officers 


Bstahliahmmt 

Upper Subordinates 
Lovrer Subordinates 
CyierkSj etCi ••• 


Total „ 


Add ; — Previous undisbnrsed araonnts paid as per 

Part II 


Total establisbment 


Monials 


Add ^Previous nndisbnraed amounts paid ss per 

Part H 

Total menials 

Allovidnces * 

1- Local allowance 

2. Sub-Division Allowance to Supervisors in 

charge of Sub-Diviflious ... 

Charge allowance to officers 

4« Personal allowance 

Total 

Add:— Previous undisoared arnonuts paid as per 
V':' ' Part II 


if i'’ 


Total allowances 


,*7*', ' I- 4 , , i ' ' , 

sV -v ' TtifW'Sailwrio’^ and ^lowaroea 

i;, '.r.,'"'' ■ i- ■■ 

>; 0". ^ ' 'j ' i' I 1 .1 


' 'i ' ’ I ' "I' ’ 
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P, W. A. Fork fTo. 73. 

Fart 1— Details of Establishment charg*es for the month of- 13 F- 


RsrereL‘oe to 
ftuditftd bills 
and voauhers 
attuoked 



Amount of 
audited 
bills 

Amount 
paid against 
the audited 
bills 

Amount 

aijfainet 

bills 

2 

3 

4 


T. A, and Tour Charge*^ 

Tour charges ... 

Travelling allowance of OflSoers 

Travelling allowance of Establishment 
Drawing branch and conveyance allowances 
Motor allowance 

Total *, 

4(Jcl j — Previous undisburaed amounts paid as per 

Part II .. 

Total T. A, and Tour Charges .. 


Contingencies 


Lighting and electric charges 
Liver j for Peons 

Annual Registers and writing materials 
Printing and binding charges 
Purchase of furniture, tent and stores 
Repairs Do 

Hot weather charges ... ,«• 

« 

Service postage 
miscellaneous... ... 

Telephone fees 


Total 
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P. W- A, Poem No* 73. 

Part Z — Details of Establislunent eliarges for tie znontli of--- *-..13 P- 


Head and suVliead 


1 


Amount of 
audited 
b ills 


Amonnt 
paid a^flinet 
the audited 
bills 


Amount 

unpaid 

(2-3) 


Reference to 
audited bills 
and vouchers 
attached 


2 


4 


5 


Special Charges :■ 


Purehaee of drawing materials 


Purchase of maps and drawing instruments 


Total speoial charges 

Total Establishment ... 


(5) Tkmpoeaey 


Total ... 

Add ;-^rievioaB undisburned amount paid as per 

Part II 

Total Temporary Establishment ... 

I 

V'" ■ ‘T*:'’' 


Totol lixeoatire Stafi 


urn* 
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P.W. A. Form No. 75. 


Fast IK Details of audls'buraod amouats as per Fart 7 



7?imional Jecountanf, 


Divisinal Ojker. 








NOTES. 


289 

P. W. A, Fobm No. H. 

H. E. H. THE NIZAM’S GOVERNMENT 


[Videp/ira ^60 of tho P. W. A. Code-} 

1. When a minor head of aoBonnt is split up 
into two or more primary units, the figures for each 
of these should be enter ed separately and the total 
for the minor head “Suspense’^ should he detailed as 
shown. ‘‘Refunds of Revenue^^ will not appear in 
this Abstract, but “Recoveries on Revenue Account” 
and “Receipts and Recoveries on Capital Aocount^^ 
should be shown as deductions. 

2, The major and minor heads for which this 
Form is used will he entered as per Appendix 4*. 


Major Ilead— 
Minor Head— 
Division- 


Classified Abstract of Expenditure 

for the month of ,..^*54 JFm 



P, W. A, Fobm No. 74 


Divisionj 


Classiflei Alistraet of Sacpenditve fss the mo&th of- 184 F- 


Beference to 
Schedule, 
Schedule 
Docket or 
hill 


Minor Head and primary onits of appropriation 
(Separate for each Major Head or distiaot 
part thereof) 


Total 
charges of 
the month 


Form 73 

„ 64 
64 


64 


« 64 


« 64 


64 


1. ESTABLISHMENT (as per schedule) ... 

WORKS 

(a) IRRIGATION DEPARTMENT BUILDINGS 

(i) Constrnction ... ... 

(ii) Periodical Repairs 


Total (a) 


(h) COMMUNICATION 

(i) Construction 


Total l(t) ... 


2. IRRIGATION WORKS ©HARGEABLE TO EETBNUB 
(a) Maintenanoe and Repairs 
(i) Periodical 

(ii) Ocoasional ... .v 

(iii) Special ••fl ■.« ate 


Total 2 (a) ... 


(J) Conrtmtwn 

(i) Preliminary Surveys 

(ii) Tanks and Canals ... ... 

Total 2 (b) 
Total 2 (a) & (6) 

Deduct 2 (a) Transferred to I. B. Land Revenue 
Net 

•• 

3, IRRIGATION WORKS CHARGEABLE TO CAPITAL 
(a) Maintananoe of Irrigation works chargeable to Capital 


Re. 


a. 
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P. W. A, Fom Ho. 74. 

Classilfiei i^bstraet of Sspesditaro for tlio montli of ISi F. 


SeferGnoe to 
schedule, 

Major Bead and primary nnit of appropriation 

Total 

Sohedule 

(Separate for each Major "Bead or distinct 

charges of 

docket or 

part thereof) 

the month 

bill 



Form 64 


w 68 

„ 72 
« 70 


„ 72 
70 


£si a> p. 


[b) loterest on Uapital cost 


Total 8 ... 


4. CONSTfiUOTION OF IREIOATION WORKS OHAKGMBLB 
TO CAPITAL 


Deduct’^ Transferred to Capital outlay 


5, TOOLS AND PLANT 


Total 1 to 4 ... 


Total Final Heads ,. 


jEtdt l&t [ 


6. S0SPENSE 

DEBITS TO STOCK 
Purchaaea ... 

Miscellaneous Advances 
Workshop Suspens® 

CREDIT TO STOCK 
Fuiohases ... 

Miacellaneous Advances 
Workshop Suspense 


Total Debits to suspense 


Total Credits to suspense ... 


H^et to Suspense 
credit 

Total charges... 


Contingent. 

Bill 


7, Pension charges ... ««a i«i 

8. Buildings (rents, rates, and taxes and petty repairs) 


Grand Total ... 


Divisional Aecowtant, 


Divisional Oficor, 




NOTES. 


2dZ 

P. W- A. Fobm No. 75 


{Vide 'pwra 569 o! the P; Ff. Code) 

(1) If aBy buildings are provided with farni- 
tnre or fitted with water supply or an installation for 
sanitation, heating or electric light and refrigerators, 
the account of rent charged for each building in 
respect of these servioes should be kept separata 
from that of the rent of the building itself and in 
the Abstract also, the realisations on account of each 
of these services should be shown separately. 

(2) When rent is assessed for more than one 
month at a time, the whole amount assessed 
should be entered in column 8, a suitable remark 
being recorded in the column for remarks which 
should be repeated month after month until the 
next assessment falls due. 

(3) When the rate of assessment for a month 
is neither the standard rent at 7^ of realisation nor 
the 10^ of the occupant’s emoluments for the month, 
the authority for short assessment should be quoted 
in the remarks column. 


Division— 

Month- 


Schedule of Rents of Buildings 

a 

and Lands. 






























NOTES 


2S7 

P. W. D, Fobm No. 76. 


(Fidfi Paras Jj.71t 554 and 655 of iho P. TF- Code.) 

(1) . Transactions nnder tlie following heads 
will be shown in this Form, separate forms being 
used for each Major and Minor head 

(1) Local Fund works. 

(2) Famine Kelief works. 

(3) Mansab Contribution. 

(4) Pension Contribution. 

(5) State Life Insurance. 

(6) 40. Miscellaneous, 

(2) , For State Insurance^ Policy nnmbera 
should be quoted in column 4. 


Division:— 


Month: — 


Schedule of ■ to Miscellaneous 

Credits 

Heads of Account. 



SOHBDTJLH OP TO MISCELLANEOUS HEADS OP ACCOUNT. 

OBEDITS 


2a8 




NOTES. 
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P. W. A. Foem No. 77 


\y%d6 Paras 554 and 556 of the P. W» Oode.^ Division— 

1. The entries in this Schedule should give full 
details of the transactions in the column, “Particulars^' 

the numbers and dates of the advices and acceptances of ■ ■■■' ■ ■ ■ ■ — ■■■ ■■■■' ■■■■" - 

transfers being always quoted in the columns set apart 
for the purpose, 

2. The aooeptanoes of transfers should accompany n-P Credits Reinittarlce^ 

this Schedule in support of the charges. No advices of ocneuuie Transfers 

transfers need be submitted with the accounts. 

3. In the Schedule of credits items representing Public TV^OtJcs IfepCLTifi^efli Jot the TTlOTith of 

cash receipts should be so described in the Remarks 

column and against all other items a reference to the F, 

Schedule docket wherein the corresponding debit 
appears. 

4. The entries it this Schedule should be grouped ” 

under the several headings as indicated in the Form. 

5. Separate Forms should be used for Transfers 
between P. W, D. officers and for P. W. Remittances. 
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Divtbiokal Offiobb, 

Accountantf 

Division 



















NOTES 
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P. W. A. Form No, 78. 


The credit afforded ia this account consists of:— 

(o) Deposits o£ contractors as security. 

(h) Contributions for wort to be done. 

(c) Sums due to ooutraotors on closed ac- 
connts. 


Division; — 
Mouth:— 


F. 


(d) Miscellaneous items of receipts the allo- 
cation of which is not known and some- c I, .1 t r, 

timos errors in acoo unting awaiting ‘^CnCQUic Deposits* 

adjustment. 


2. Coutribntions for work to be done should be 
entered in separate Schedules forms 66 and 66 the 
totals only being shown in this Schedule in one line. 
The amount of contributions received and placed in 
deposit on account of each work will be reduced by 
the amount expended monthly on the work. Expendi- 
ture on such works should be detailed in exactly the 
same manner as ordinary works. 


8. The amount of contribution for a work will 
be taken as the grant for the work; unless otherwise 
ordered. 


4. The balances must all be on the credit side. 
No item should ever be debited to this account unless 
it is covered by a credit previously raised. 

5. Balances if unclaimed for more than three 
complete years from the date when the work was 
finished, should be credited to XLI Miscellaneous 
ITnolaimed Deposits lapsed to Government. (Form 
No. 76.) 
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P. W. A. Fobm No. 79. 


Sehs&ule of Ooposits 

F. See para W of the P. W. A. Code ,^lXvision^ 

Part I-^Abstract Account of Beeefpts, Adjustments and Balances of deports. 


Classes of Deposits 

Opening 

balance 

Credits 

during 

month 

Total 
(2 + 3) 

Debits 

daring 

month 

Olosing 

balance 

(4-5) 

1 

2 

3 

4 

5 

6 

1 Gash deposits of Subordinates as 

Security ... 

II Gash deposits of Contractors as 

Security 

III Deposits for work to be done 

IV Sums due to Contractors on closed 

accounts ... 

V Miscellaneona ... ... 

Total ... 

’ 



! 

1 

» 

1 

1 

j 

1 

1 

1 

1 

! 

1 

1 

( 

a 

1 

» 

1 

1 



1 



i 

i 

I 




















Tins alternative form may be authorised by the Examiner for use in the case of divisions where the 
number of items in the Deposit Register is usually very large, but the number af ected by the monthly 
transaotions is small. 
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p. W. A. Fobm No- 79. 


\ 


Tart ZZ>-*Oetalle& tttsaot from X^QMit , 



Item No. 

as per 

ItegiBtar 


Month, from 
which 
trauBaotion 


Eeferauoe to 
month in , 
which item 
was last 
afieoted 


TartwOlora of items (to be gronped by Olaases of deposits,} 
iwich name of wcHfk in the case of oontraotore 



Oertiiied that> with the exceptions noted beloWj all the intereat bearing parities as per iteiiui«....€ w,.* 
custody of tdia Di^^tsioxisl OCoer. 


Exceptioiia (wth r^asom^ 


' J^zdlbeihist Amei^d and AbaasUeurretttitoWBhoDlJheextnracted fr^ including t/faose no* 

r. ,^o1nfilidibated tbus.-^^ew^fsritQma appearing for the inb timey '^12/36 F«’*forAbau 86 F. **1/87 F.” for Azur 37 
, ' vaed be maoa is Oolttian 3 in the firab month of the qsarter, nor in the second and third months in the case of itema 

1 each class of deposits in Bahamom Ardibehist, Apaerdad aod Aban in- othw 

^ A^uafced by tranafor entry, *'0’^<Jbllyerted into an: in^orest-^earing b<e:ar^ a®* 
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P. W. A. Fobm No 79; 


Begiatet Fotm No. &7. 


Opening 

balance 

Credits during 
month 

Total 1 

(5+6) 

Debits during 
moctk 1 

Closing 
)alance (7—8) 

How 

adjusted 

HBMABKS 
(In respect of 

eaoh credits during the months 
here enter reference to schedule 
docket in which the corres- 
ponding debit appears or say 
if it was A cash receipt. 

5^ 

6§ 

7§ 

8§ 

e§ 

1011 

n 

Ess 

a, 

1 

V- 

Ms. 

1 

a. 

1 

1 

1 

i 

v>\ 

i 

1 

Bs. 

! 

cu 

1 

j 

i 

Bs. 

\ 

a, 

V- 

Ba, 

1 

a, 

1 

1 

1 

I 

p- 




or tbeir aokaowledgmeub bj tbe aatboriaed aaetodiaaSj have been reoeived and lodged in a ohest in the 


Divisional Aeeomtani. 


affeciM by tba moath's irtmsaotions. la iilie ooso a£ other moatbs, oxxly itemis ailaoted by the month trassactioxui nQed be defcai^ad 

and Bo on* , ^ 

\ trhioh obk affected by any trAnsactions la the previous month or montlia of the qoarter. 


, ^itnont^in ^7 aad 9 ahooJd not. be tot%lled« but oolntane 6 and S sbonld be totalled separately fox each olass^ 

The letters 0^ et(N shc^old be entered m the column** Hoi? adjuitadj^ If i 




. ' , O0o«i‘ , ; ■. 'j , ;...t j 




NOTES 
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P, W. A, Form No 80 


[Vide paras 56T and 56 Z of the P. TF, A. Code^'\ 

1. The entries in this form, ace copied from the 
line of ‘‘total as per Aoooant’^ brought out at the 
foot of the Cash Abstract book. The Opening 
Balauoe is taken from the Glosiag Balance of the last 
Monthly Account and the Closing Balance of the 
month from the various Cash Balance Statements 
(Form No. 6) 

2. A memorandum of Miscellaneous Receipts 
to be paid into the Treasury i^ given at the back 
of the form. The amonnt paid should be supported 
by the treasury consolidated receipt (Form No. 58) 
and a note should be added at foot, when necessary, 
explaining the reason for non-payment of any portion 
of the Receipts into the Treasnry within the month, 

3* It may sometime happen that money des- 
patched to a Sab-Divisional Officer at an out station 
at the end of the month is not brought to credit by 
him until the following month* In snoh a case a note 
should be made iu the Cash Balance entry of the 
monthly Account as follows 

^Tnoludes cash in transit to 

not yet received by him 

Bfli. 

4. It should be borne in mind that a brief note 
explanatory of any apparent irregularity or discre- 
pancy or of anything unusual or doubtful, may 
obviate further references and calls for explanation, 
Such notes may either be entered in the space for 
remarks at the back of this form or on a separate 
explanatory note which should accompany the 
accounts* 

5* The items •'Cheques of P. W* Officers” is not 
supported by a Hohedule, the entry being checked 
with the memorandum of cheques drawn attached 
to the schedule of monthly settlement with Trea- 
suries Form No. 51* 


H. E. H. THE NIZAM’S GOVERNMEfNT. 
Major Head— . 

Minor Head — 

Division — 

Month.— 

Monthly Account. 
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.P W. A. Fosm No. 80 . 
KBCEIPTS] 


Monthly Account of. 


B. B. B. the Biaasi’s 

....^Divisional Officer 


Keference to 

Acconnt schedule Amount Eemarks 

accompanying 

B* VIII Intbbbst 

4. Interest on other loans 

5. Interest on Orpital advanced for Com- 

mercial and Quasi- Commercial concerns 

Pj EeCEIPTB YBOM AdMINIETR^TIVB DmUTMENTB 
XVI Pension Contribution 
XVIII Mansab Contribution 
G* CoKKKRiCAL AND QuASI-CoHMEBIOAI, CONCERNS 
XXXII Irrigation « 

(a) Interest on original works “Chargeable 
to Kevenne** 

(b) Eevetiue realised from Irrigation works 
•‘•hargeable to Oapitar’ ... 

(c) Miscellaneons Beceipta 

J, XLI MisCKXLAirBous 

1. Unclaimed deposits lapsed to Govern-* 
rnent 

6. Written cfi irrecoverable amounts re- 
covered later 

8 * Miscellaneons ... 


Carried over 






Ooremmeat 


[CHARaBS 


Division for ths month of. F. 


Aoooaiit 

Reference to 
schedule 
acoompanying 

Amount 

Remarks 

A. I. B. Land Rkvbnub Irrigation — . 

1. Maintenance and Repairs of works 
chargeable to Revenue 

F. 29. Miscellaneous and Minor Departments : — 

B— City Survey ... 

(a & b) City Survey 

(d) ArchaeJogy 

30. Munjcipaueiks and Pdbuo Improvements - 

A. City Suburbs ... ... 

2 a City Impioremeufc Eoard 

2 b Public Gardena ... 

2 c City Gardens 

8 Byderabad Water Liatribution and 
VV'ater Works ... 

4 Hyderabad Drainage 

5 Flood Remedial Works 

31. Buildings AND Communications ;— 

G. 32. Irrigation (Rmvenoe Aocountb) 

Ko Capital Expenditure 

A. Irrigation ... ••• 

H. Development ... 

A. 40. Famini Bbubv 

J. 41. MlBOlLLANBOUS 

1 Refund oE unclaimed Depoeita 

6 Irrecoverable advances written ofi 

10 MiBoellaneouB 

Carried over 



i 

1 
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P. W. k. Foftii No. 80 . 


B-fi'S thd XTisoa’s. 


RECEIPTS] 


Monthly Aocount of Divisional Officer 



Reference to 



Account 

schednle 

Amonnt 



accompanying 

1 


Remarks 


Brought forward ... 
DEBT HEADS 


P, Dipobitb not bbieihg Inmeest • 

4 Peisoual aud Temporary Deposits •. 

5 F. W. Deposits ... ... 

11 luBurance Puud ... 

R. AsTANOXB XUBIKQ ImiBBST 

S. Adtanokb Nor Bi&siisro IurBBBsr : — 

T- maiiAircis .— 

Cheques of P. W. Officers 

do Examiuer «*>| 

Imperial Bank of India »l« a>*| 

Remittance P. W. D. to €ml ... ... 

TsBirsnBs 


Total Receipts ... 
Opening Balance ... 
Oraad Totol ... 
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OoToiBrnent 


.Divition for the month of IBi' F. 


P. W. A. Fobm No. 80, 
[0EABGB3 


Accoant 


Brought forward 
DEBT HEADS 


Reference to 
schedule 
accompauping 


Amount 


Remarks 


P. Deposits not and BBABnta Intbeest ; — 

4 Personal and Temporary Deposits 

5 P. W. Deposits ... 

R. Adtanchs BBABma Intbbkst 

S. Advanoxs not bbabino Intebist 

T. Bknittancb : — 

Payments into Treasury by OfGioera of 

P. W. D. ... ' 

Remittances from Civil to P. W. D. 
Remittances from P, W. D, to Civil 

Tbansibbs 


Total Charges 
Closing Balance 

TotsI «•« 
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P- W. A. Foek No, 80. 

lCoiaora&.&iim of ISiseeUaneous Cash Seeeipts paid into th« Treasury. 


Salanoe from last month. . , . • « • 

Beceipt during month 


Paid into treasnrieB Vide Receipt;, attached to Form 51 « 

•••.••TreaBnry 

ft.,.** Trea>8ary 


Balance remaining to be paid ae explained belo'W^ 



^Here enter explanation of non-payments* 


OEBTIFIOATB OP CASH BALANCE. 

Certified (i) that the closing cash balance in the account agrees with the total of the 
balances recorded in the several cash Balance Reports in Form 5 (ii) that no single ofiBeer holds 
an imprest in excess of the sanctioned limit (iii) that all imprest holders who have to furnish 
security under the rules have either furnished the security or have been exempted by competent 
authority and (iv) that with the exceptions noted below, aU temporary advances oat-standing in 
cash accounts of the second preceding month have since been cleared, ^ 


17ama 

Fartioolare of Advance 

Amoant 

Date on whiob 
the Advance 
was first 
made 

Remarks explaining 
the delay in olearanoe 

' 

1 

i 

i 

• 

1 

i 

1 

1 

i 

i 

1 

i 




AeMuftfan^ 


Officer^ 


F, 






NOTES; 


Diyision. 
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P. W, A, Form No* 81. 


{Vide pnra S63 of the P* W. 4. Code) 

1. The book collects under the recognized 
classihed heads, the whole cash and stock transac- 
tions of the diffei'ent snb-di visions as well as the 
adjustment transactions of the whole division. 

2. The entries from the several sub-divisional 
Cash Books are first posted, and then tho entries 
from the Transfer Entry Book are posted. After 
this Receipts and Issues in respect of stock transac- 
tioBS are posted from the Abstracts of Stock 
Receipts and Issuer. 


8. The following points should receive special 
attention 


♦ 

(a; The amount of each cheque entered in 
a Cash Book should be shown on the 
charges side under the head to which the 
payment relates and the total amount of 
cheques drawn should be shown as a 
single entry on the receipts side in the 
column for ^‘^Cheqnes of P. W. Officera.^^ 


(b) In posting the stock transactions from 
the Abstracts of Stock Receipts and 
Issues^ debits (and credits) to stock 
which represent credits (and debits) 
posted in the Abstracts from the Cash 
Book and the Transfer Entry Book, and 
which are separately shown in the Abs- 
trfictfi Vide para 648, should be exclnded 
BB these are posted in the Abstract Book 
direct from the Cash Book and the Trans-^ 
lor Entry Book. In the vertical cdlumns* 
headed “Stock^^ should be entered, on the 
receipt side, the total of the Stock Issues 
(corrected as above) and on the charges 
side, the total of the Stock Receipts (also 
corrected as above.) 


(o) As the postings from each Cash Book or 
other document are completed, it should 
be seen that the total postings on the 
receipt side agree with those on the 
charges side, and that further, the totals 
of the columns headed **0ash from 
Treasnry^^ agree in respect of Cash Book, 
and thope of the oolumns headed “Trans- 
fers within Division” in respect of whole 
division, separately for Cash and Stock 
unless any Cash or Stock be in transit 
see paras 1058 and 863. 


(d) Refunds of Revenue appear as charges 
m the initial accounts, and wtll therefore 
be posted on tho charges side of the 
Abstract Book. As they are to be taken 
ultimately in reduction of revenue receipts, 
the totals for the month should be trausn 
ferred to the receipts side as minus en- 
tries in oolnmns for the revenne heads 
conoerned. 


Abstracs Book for the month 
of FaslL 


(e) Similarly, receipts which are to be taken 
in redqction of expenditure on individual 
works, in progress or on establishment 
vide statement E of Appendix IV should 
be posted as receipts in the first instance 
under appropriate headings, and ulti- 
mately transferred to the charges side as 
minus entries in the oolumns for the 
heads under wbioh the charges to be 
reduced are classified. 



314 

P. W. A, Form No <9 1. 

NOTES 

(f) Finally, it should he seen that the totals 
of the vertical colamns agree Trith the 
totals of the relevenfc schedules, registers 
etc ; or of the corresponding fignres there 
in. Differenoe sliould be traced and set 
right. 

4. The posting of this book, as well as of the 
several detailed schedules, the totals of which work 
up to the entries under each head in the Account- 
current, ahould be carried on daily as the transactions 
occur and not bo delayed till the close of the month- 
Thus the Accountant should have at hand on the Ist 
of the month, a complete sot of the forms of accounts 
required for the month, and fill in the headings in 
the various schedules, leaving safBcient space under 
each head according to the usual requirements of 
previous months. The opening balance of cash and 
of the other accounts will be filled into each account 
as soon as the account of the last month is closed 
Then suppose the entry in the Cash Book to be 
“Paid Mr. Ramasawmy, Assistant Engineer, Gulbar- 
gah Division/^ the amount will be posted under 
“Transfers,*^ in the Abstract and again m detail un- 
der the appropriate head in the schedule, of debits 
to Transfers of the P. W. D. (Form No. 77) and so on 
with the entries of each day. By this plan the work 
at the end of the month will be reduced to tlittle 
more than the operations of totalling and agreeing 
tlio various aoooants and all hurry and delay will be 
avoided. 

5. The corrections advised by the Examiner in 
the statement of corrections accompanying the 
Advice of Audit should bo added or deducted after 
the line, '‘Total as per monthly Account” as the 
case may be and the figures as per corrected monthly 
Account brought out in the last line of the Abstract 
So»k. 




P. W, A. Fobm No. 81 


Alatract Boo\ 




P— Contribution. 

XXZII— Irrigation 


P. Deposit 

Sub-Division 

etc, 

B-XIII. 

laterest. 

XYI. 

Pension, 

XVIII. 

Mansab; 

1 

■ 

Interest on 
Original 
works 
chargeable 
to 

revenue 

Eevenue on 
works 
chargeable 
to capital 

Miscel- 

laneous 

J-XLI • 
Miscel- 
laneous 

4 Personal 
and tempO' 
rary depo- 
sits 


Rs. 


CASH. 

Divisional OfiBce| 
Total i.. 

A Sab'Dividon 
Total 

B Sub-Division. i 
Total 

C Sub-Division. 
Total 

D Sub-Division 
Total 

Transfer Entries| 
Total 

STOCK :- 

A Sub-Division.l 
Total 

B Sub-Division 
Total 

Total C a B b 
Transfer en- 
tries & stock. 

Deduct refands 
revenue trans- 
ferred from 
charge side 


Rb. 


Net 

Corrections byl 
Examiner^ 
Office as inti' 
mated in Ad 
• V i 0 e of Au- 
dit 

Total as per oQ^ 
reotedaooount 

Be! erenoa t o 
Sohednlo Re- 
: , jjiater, e t oj 
EorpiNo. 


76 


a. 


Bb. 


76 


P- 


Bs. 


a« 


a, p, 


76 


46 


46 


Ba, 


a. 


46 


76 


78 
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P. W. A. Poem IJo. 81, 

Beedpis 


Abstract Bool 


Sab-Diviaions 

etc% 


Total 
receipts to 
be eutered 
on the 
receipt side 
of tbe 
Account 


Suspense Accounts 


ParcbaBe 


Workshop 

suspense 


Stock 


Miscslla- 

neous 

?. W. 

Advances 


Total 


Bb. 


Total 


Transfer Entries 

STOOK 

A, Sub-Division 

B, Sub-Division 


Total 


Total 


Total 


Tatal Cash Transfer Bn-j 
tries and sto ok 

Deduct refunds of revenue 
transferred from charge 
side 

Net 

Oorreotiotm by Examiners 
Of&ce as intimated in’ 
Advice of Audit 

Total as per corrected ao- 

, , count ^ 

Bc^renoe to S o Jb e d u 1 e| 
etc, Eorm 






JRa. 


Bs. 


«7 


Bs. 


Bb» m 


67 & 71 


Ks. 


Rb. 


67 
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Beee^te during :^34 F. Beeeipt$ 
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P, W,A. Foum No. 8i 

Charges Abstract Booh 


31 Buildings and Oommunicationa 


Sab-Divisions 

etc. 

Establisli- 

ment 

Boads 

P. W. D. Buildings 

Original 

Repairs 

Total 

Original 

Repairs 

Total 

ITotal 

Transfer Entries 

Total 

STOCK 

A. Sub-Division 

Total ... 

B. Sub-Division 

Total 

Total Oasb Transfer BnJ 
tries and Stock ... 

Dedi/toi refunds transferred 
from Beoeipta 

Neb ... 

Oorreotiona by Examiuera 
Office aa intimated in 
Advice of Audit 

Total as per corrected Ac- 
count « • . ... 

Befarence toS ohedule, 

• etc, Form No,,. 

Bb. 

a. 

p- 

Bb. 

a. 

p- 

Ra. 

a. 

P‘ 

Bs. 

a. 

p- 

Ba. 

a. 

p 

Bs* 

a. 

p- 

Rs. 

a. 

p. 


















— 

- 











— 

— 







































1 




















- 









- 


— 














— 

— 




















































































! 












— 

— 









1 

■ 

1 



















■H 


HlilHl 

m 

m 

IHBH 

IMBi 

UHlHi 

■ 

.1^ 

78 

65 or 74 










Buildings 
Construction Repairs 


Original 

UoTumuni- 

oation I 

cJiargeable 

to Revenue 


Construe- Total carried 
tion of over 


p. Rs. a. p. Rs. a. p. 



■ i I ■ i' 1 11* 


j 1 i 

68 & 74 







P.W. A. Form No. 81. 


ChctTQBS j4bstToct Booh 






32 Irrigation 

Mainten- 
ance and 

Construe- 


Suspense 


Total 

brought 

forward 


Mainten- 
ance and 
interest on 
capital 
works 

Tools and 
plant 

Grand 

Total 

repairs of 
works 
chargeable 
to 

Land 

Bevenne 

tions of 
Irrigation 
works 
chargeable 
to Capital 

Purchases 

Workshop 

suspense 


Es. 

a. 

P 

Bs. < 

a. 

p 

1 

Rs* 

a. 

P- 

Bs. 

a. 1 

P- 

Bs. 

a. ] 

P- 

Hs. 1 

Fl. ] 

P- 

Es. ! 

1 

1 

P- 

c 

Bs. i 

1 

?• 

Total ... 

























Transfer Entries 
















i 









Total ... 

















1 








STOCK: 

























A, Snb-Di vision 

























Total ... 







j 


















B. Sub-Division 

























Total 

























Total Cash 
Transfer en- 
tries & stock. 



















- 






Deduct refunds 
transferred 
from Receipts 



1 


1 




















Net 
















1 









Oorreotions by 
Examiners 
Office aa inti- 
mated in Ad- 
vice of A u- 
dit 

























Total aa per coi^ 
^oted Account 






















' 


- 

B^ribrenoe to 

' 


y 


] 






»• ■ 



“ 


1 i 



63 or 74 


67 
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P. "W. A Form No. 81; 
Charges 


Abstract Book 



P. — Deposits not 
bear in Interest 


T— Remitfcancea 


Total 

bronglit 

forward 


Tranaiera 


■o 1 I Payment 

irersonal . 

and P, W. D. L 

temporary deposits 1 p 

deposits 


Remit- 
tances 
from civil 
to PeW.D. 


Remit- 

Unoes 

from 

P.W. D. 

to Ci?il 


Total, 

Transfer Entries 


Stock 


A. Sub-Dn, 

B. Bnb-Dn. 


Total oasb, transfer 
entries and stook ... 

Deduct refunds trans- 
ferred from receipts 

Net ... 

CoTTeotions by Exa- 
miner’s Office as 
intimated in Advice 
of Audit 

Total as per corrected 
‘ Account 

'B^ference to Sohe- 
Register etc* 

. :BomNo. 






Division 

Charges during- 


rS Fatli, 


325 

P. W. A. Poem No. 81 
Charges 





[Vide para, 569 of the P. W. A, Oode.] 


Diviaion— 


Month— 


Extracts from Contractors Ledger, 



328 

P, 1/7. A. PoBM No 82.' 

Sstr&ct From Contraotor’s Ledger 

Part I’^Accounts affected hy the month* s transactions. 
(Saub as Fosm 43.) 

Part II.^^Accounia not a^cted ly the montVs transactions. 


Item No, 



Month in 

BaLANCB OUISIAHDING 

Names of Contractors. 

which the 
account last 

Debit 

Credit 


appeared 

due from 

due to 


in Part I. 

contractor). 

contractor). 


*Rbmaekb, 



Divisional Accountant. 

•I! auy individual balance due from a oontractop under tho heads Other Tpansaobions ” and ''Advance payments” has 
been ontstandln^ for more^than ihreejoaonthBi the No, and date of the last ruaning aoeount bill or other vouchor relating to it 
sh ^ 


Divisional Officer. 
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NOTES* P. W. A. Form No* 83. 

ACCOUNTS OF DISBUR8ER* 


"Fide paras 56Q and 51 0 of the P; FF. A. Oode'l 

1. This form serrea as oorering docket to the 
icconnta for the month. 

2. When a voucher does not accompany the ac« 
sonnts, the reason for its omission shonld be clearly 
axplained and the probable date of its submission 
jtated. With a little care; ho\ 7 ever, the vouchers can 
jenerally be submitted complete -with the accounts, 
imd cases of their non^submission should be very rare. 

3. Blank returns are not reqnire<3. If there 
vre no transactions and no out-standing balances an- 
3er any head, the word Nil should be entered in the 
3 olumn headed ‘'No. of documents forwarded/^ 
Schedules of suspense accounts must be submitted 
nonth after month, as long as there are balances out** 
standing under these heads, whether there have been 
transactions during the month or not. 

4. The Divisional Officers countersignature to 
his form will be given only when he personally 
lespatohes the accounts. 

5. Shonld the requirements of his works render 

presence of the Divisional OfBcer at his lead- 

juarters when the acconnts are due for despatch, a 
natter of inconvenience, the acconnts may be Jor- 
varded by the Accountant, signed by him “By 
>rder.” In snch cases, an admiesion of responsibility 
n Form No. 84 for the acconnts will be required 
)i the Divisional Officer as scon as he can examine 
aifl books and papers. Until this certificate is re- 
vived the Examiner, will not finally pass the accounts, 

6. Unless the circumstances are very exoep- 
jional, the Divisional Officer should always sign 
lis accounts himself, after thorough examination of 
;he books and docnmenta from which they have been 
compiled. 


Division: — 


List of accounts Submitted to Audit. 


To 

The divisional OFFIC be, 

••• ••• J^^v^>s%on 

I lave carefully examined the acconnts and 
other documents detailed on the reveise. being the 
accounts of this Division for the month of 
and I have satisfied myself that they are in all res- 
pect correct; and all balances have been correctly 
brought forward from the last montb ; that the 
monthly account halarces , that all other accounts 
which open and close with the balance do balance 
properly ; that all accounts and statements which 
should agree one with the other do so agree, and 
that with the exceptions mentioned and explained 
in part II, a schedule, detail or voucher, in proper 
form is submitted in support of every figure in the 
monthly account or elsewhere, which requires to 
be supported by such scheduloa, etc. 

2. In every case in which the word Nil is 
entered against a return in the list on the reverse^ 

I have satisfied myself that there are neither 
transactions of the month nor outstanding balances 
of previous months in explanation of which such 
return is necessary. 


Accountant 

No. 23, dated 17 Dhye 1825 F, 
Forwarded to the Examiner, 

Divisional Officer, 


elision. 
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P. W. A. Form No. 83, 

List of aooouat suTimlttol to Audit, for tlio aou th of Pftsli 


Tom 

No. 

Name of DocBiuent 

No. of documents 

Remarks, 

80 

Monthly Accoant ... ... >.. 



46 

fiittracts from Hegisters of Revenue realised 



75 

Sotedale of Rents of Baildings and Lands (with State 




ments of Rents recoverable from Pay Bills Form 48) 



74 

Classified Abstract of Expenditure 



64 

ticiedale of Works Expenditure 



73 

Schedule of Establislimeiit charges ... ••• 



62 

Sohednle Docket of Percentage Recoveries .. 



72 

Stock Accoant (iritb Sale Accounts Form Id) 



71 

Sohednle of Debits to Stock •». 



68 

69 

Schedule of Purchases 



70 

Schedule of Miscellaneous P. W. Advances 



61 

Sehedule Docket (with necessary vonchers Transfer 
Entry Orders, Survey Reports and Sale Account 
tacked to each*^ .•« ,,, 



76 

Schedule of credits to Misoellaneous Head of 




Account ••• ••• 



76 

Schedule of Debits to Misoellaneous Head of 




Account ... ... 



77 

Sohednle of Credits to Transfers ... ... 



77 

Schedule of Credits to Remmittaaoes ... 



77 

Schedule of Debits to Transfers ... ... 



77 

Schedule of Debits to Remittances ... 



51 

78 

Schedule of Settlement with Treasuries (with 
Treasury OMcer’a Certificates Balances and 
Consolidated Treasury Receipts Form 50. 


/ 

Schedule of Deposits. 



65 

Sohednle of works (with ....uMM.RejK)rtB of 

Progress of Expenditure) ... 



66 

Schedule of Takavi works (with accepted 

certificates of Taluqdars) ... 



82 

Extract from Contractors Ledger 



18 

Extract Account of Receipts of Tools & Plant 



14 

Extract Account of Issues of Tools & Plant (with 








aoJatowledgments, 





DoiUi jt 



Aceoufttani, 










NOTES. 


P. W. A. Fobm No. 84, 


[Vide para 670 of the P. W, A. Code] 

This Form is required when the accounts for a month 
are not despatched under the Divisional officer's signa- 
ture. It is to be forwarded to the Examiner, as soon 
as the Divisional officer has had an opportunity of 
thoroughly examining his books and the office copies of 
his accounts for the month. Until it reaches the 
Bxaminei^s office, that office cannot give the Division- 
al officer an acquittance for his expenditure ; the 
accounts cannot be passed. 


Division* — 


Divisional Officer's Report of 
Scrutiny of Accounts for the 

month of F, 



334 

P. W. A. Foem No 84. 


After dne ezatnination of the office copies of the Monthly Account and supporting documents for the 
month of ^F. which were despatched under signature of the Divisional Accountant, during 

my absence from headquarters I accept responsibility for the same. 

2. I have initialled the office copies of the Monthly Account and the List of Account (Form 83) and a 
duplicate copy of the Monthly Account signed by me is attached to this report. 

3) I have issued instructions for the adjustment in the next month’s account, of the errors aud omissions 

detailed below which my scrutiny of the accounts has disclosed:— 


NOt J)Msd 

, - . . - ■ Dwisiorh 

SMjmru mniihl^ AcoettnH 

SHU pAMmUB, 

Pi W; AfiCOvaM 


VinisiM 
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P. W. A. PoRM No. 85 


NOTES 

{Vide para 468 of the P. W. A, Code."] 


Division 


Register of Interest Bearing 
Securities 



Item Number. 


33G 

P. W. A. Fobm No. 85. 


EEGISTER OP 
(See Ohapter ZZI 


Item Number. 

Name and designation of 
depositor. 

For wbdt 
purpose of 
work (quot- 
ing reference 
bo agreement 
or bond). 

PARTIOULAES OP BECTJRITIES EEOEI VED 

Date of receipt in office. 

<a c3 

fl P - 
o o ^ 

•S'a'T* 

Im- 

Rpa 

® © 0 
pC A 

■*=^8 

‘S'S w 

o p q 
<s.a 

.2-S*S 

■"1® 

1§l 

rt<IO 

Q 

( 

Government Securities. ^ 

3tber Securities i.e, Poet 
3fBi(3e Savings Bank; Pass 
iooks orDepositReceipts 
of recognised banks 

Number. 

Face. 

1 

EJ 

a 

o . 

Q 

1 

1§ 

o o 

a S 

550 

< ^ 

O o 

F-i 

© -1= 

^ P ^ 
dp.tr 
So© 

P o © 

^i 

d 

p 

o 

a 

<1 

1 

2 

3 

4 

5 

6 

■ 

8 

9 

10 

11 

12 


1 


' 1 







♦ 



*UthePut BsdIc F«8s Book pertaiBs to a satrarity deposit recovered in inatalraents, no entry ehonld be made in this 

r^tstWt* „,lldt if Mob eqonrity d^poEdt ia to be refunded before the foil ajnoai.t is teoovMed it ahonld be treated at fully paid up 












^37 

P, W. A. Foem No. 83 


INTBRBST-BEARINa SB0DRITIB9. 


para S18. 


Forwarded for 
safe onstody to 
Treasury 


AckDow- 
ledgment 
of Treasury 
Officer* 


I Letter re- Treasury 
Orders sanotioning calling the officer's^ 
return or re-transfer secnrity if letter with 
of the security out of the whioli re- 
office. ceivedback. 





o 




B 

<D 

>3 

p 

oa 

£5 

O 


o| g;>.5 

•tf* S -i E 2 © 

i!§ o-t- 

s-'S ■5 ® V 

^ ® ‘ti ■O o 
^ ® p ffl 

O ^ ® c4 ^ 

ffl o e*-l llj 43 O 
^ n o ._g -g 
.5 ® .u. -s § 

(s 3 a c ■£ -2 

O q-i Q C8 

■•s£| ®§.l 

t(0T3 "a S “ 

t-H p © Q ^ 




. oolunm nutil the seounty has been Mly paid up. In all oases only the original deposit should he entered here and not the 
<*ib|Oiight OB tkce^Tegijs^ before being refunded,, ' 
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P. W. A Fork No, 86 

FORM No, 86.>-ACCOITNT OP INTEREST-BEARING SBCCTRITIBS. 
[ Vide paras and S7T of of the P. W. A. Co(ie[ 


Division For the year ending Aban ^34 F. 



Exoeptiona {vUh reatona), 

Divisional Offkef* 

•ZMaia aboold tw BTOuped aepURtol^ for eaeh of the oUMsea of leenritieii eatuaeteted in peragn^ S8t, . 



NOTES 


339 

P. W. A. Foem No, 87; 


\yide'para 515 of ihe P. TP. A, Code,} 

1. This indent in triplioate should be submitted 
to the Treasury with cash whenever service stamps 
are required, 

2. Two copies will be returned to the indent- 
ing officer duly receipted by the Treasury Officer, one 

^ of which will be submittod as a supportiug voucher 
for service stamps charged in the contingent bill 
and the other retained for re«ord4 


Division,— 


Indent for Service Postage Stamps, 



P. W. A. Foem No, 87 


34U 



Jy^j ; ( ) C^ fig ur'i ^ Jr^J ^ gg -=-:>* H^UIr ^x«, ( ) ^V 

'—^•tr <3^5 ^ iji ^ v^/ *2-^811'^ II* ojj 

kai ^4^ Qg Jaaa QQ taiu ^iT ^4^ 

j)j J /J** r* ^3^ r* 



NOTES 


P. W. A. FobmNo. 87 


341 

W 


1. The Register shonld be oar ef ally maintained 
and the daily entries attested by the AcoouQtant after 
verifying the aotnal balance of stamps ^ith the 
l}alance shown in the Register. 

2. Inspecting OfSoers will see that this Begia*' 
ter is properly kept np. 


Division^' 


Register of Service Postage Stamps. 



342 




A x^gisiev for the sale of tender forms shotild l>9 
tnnintaitied in the Divisional OfiScer’a in which all sales 
will be entered and the number of forms in . hand as 
balance will be examined at the time of inspeotion by the 
Msaminer. 


Diviaioti*— 


Regfister of Tender Forms sold 






NOTES. 
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P. W. A. FoEir 89. ,, 

I 

Bkasch— 


PaTCt 589 of tlw P. W. A, Gode[ 

1. Oa the occasion of a Divisional Accountant 
handing over charge of the accounts of a division, he 
should carefully reply to the several questions within, 
aad then sign the certificate at foot. The relieving 
accountant should verify the replies and sign the certifi- 
cate at foot. The relieving accountant should verify 
the replies and sign the certificate at the foot of the 
"remarks by the relieving officer.” 

2. A.fter perusal and testing the correctness of 
some of the replies, the Divisional Officer should make 
any remarks which may be necessary in the proper 
column, He should then sign the certificate at foot, 
and forward the document to the Biaminer. The latter 
officer will record his orders in the last column, and 
address the Divisional Officer when, necessary. 

3. When a Divisional Accountant is about to be 
relieved, he should fill up this form, and have it with 
ail subsidiary statements and memos, ready for check 
by the Relieving Accountant on his arrival, 

4. The Believing Accountant in addition to the 
examination which he is required to make at the time 
of taking over charge should examine the replies and 
statements carefully after having taken over charge, 
and promptly report to the Examiner, any diffionlties 
which he may discover in connection with the disposal of 
the terms noted therein. 


Division— 

Ebliivnd Accountant 

RBUitviNa Acoouhtant 

Date of Transfer 

Forenoon or Ajternoon, 

Transfer Report on the Relief of a 
Divisional Accountant. 

No, Dated 

Forwarded to the Examiner, for in format 

tion. 

Divisional Q^icsr 
Division, 
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P. W. A. Fobm 89. 




thing been d^ns* to r<e«' 



tlbI officers the rasolii of year examina- 
tion of their aceennis I 


3 
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P. W. A. Poem No, 89 







Adjottmeni 15 oo 
AbBtraot Book ? 






350 
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6 
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If^tbere^re^anj oajanoea ane irom cov- 
traotom without adequate security 
specify them> and state what steps 
haye heeu takeu towards their recovery. 





10 






42 Specify oilier references Jrom tlie Bx> 
atniner's 0£So6 reooived over a week 
agOj that have not been disposed of and 
state reasons for delay in disposal. 



11 
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cu I arize tKem and^ state aotion 

been taken^ towarda onsuriag tbeir 
submission ? 
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12 




Deposits 

(a) Mention liere any items of a poou' 
liar natnrot 



m Xt&a S^gisteF of Baildinga and Landh 
Jet and available for rent ^ complete f 
Doaa it i nolode every building in the 
division^ whether rentedj occapied free 
of rent or avaSable for rent ? 


13 
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L BSTABLISHMEJ^T work., (contd.) 

5^ What disallowance lists remain with 
! yon nnTepIied to> and wliat delays 
I their disposal ? 
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NOTES 


P. W. A. Poem No. 90, 


1. This report should be made by the velierin^ 
Sub-Divisional Officer as soon as the transfer has 
been complefcetl. The Kelieved Bub-Diviaional 
Officer should peruse and explain any points which 
appear neoesaary. 

2. If, owing? to any cause the transfer cannot 
be carried out strictly in accordance with the orders 
of the Oode, the cause should be explained. 

3. The Divisional officer, on recseipt of the 
report will have the papers examined by this office 
books, and the result, if satisfactory, should be 
noted, or, if not, he should state in his remarks the 
further steps taken by him, 

4. This report is to be forwarded to the 
Superintending Engineer for his orders. 

5. The Sub-Divisional Officer to be relieved 
ahouidhave ready on the arrival of hia successor 

1st. Receipts in duplicate for all ^ cash, ins- 
truments, stores, materials, etc'. 

2nd. Measurements of the total quantity of 
the work executed on works in progrebs, 

3rd. A list of office records, account books 
etc, 

4th A list oE all works in progress and memo^ 
randum of orders to be attended to. 

5tL A list of all petty contracts in force in 
the sub-division. 

6th. Unless under special orders to the con- 
trary received from the Divisional Officer 
the Relieved Sub-Di visional Officer will 
not leave the Sub-Division until the trans 
fer has been completed, and this report 
has been submitted to the Divisional 
officer. 


H. B. H. THE NIZAM’3 GOVERNMENT 

Bbanch ~ 

Division — 

Sub-Ditision — 


Transfer Report, or report on the relief of a 
Sub-Divisional Officer, 

Relieved Sub-Divisional Officer. 

Name 

Rank 

Date of relief. 

{Forenoon or afternoon) 

No Dated 

Forwarded to the Diviaioual Officer 

Division, wifch 

replies by undersigned and remarks of the Relieved 
Sub-Divisional Officer duly filled in. 

Relieving Sub-Divisional Officer^ 


liTo Dated 

Forwarded to the Superintending Engineer 

.....Circle, with remarks 

by the undersigned. 


LvoisioiMjl Oficer^ 


No Dated 

Returned to the Divisional Officer 
...Division, for record 


SuperinUndirg JEnginetr, 


Circle. 



Qtwstioasto 1>9 replied ty ft BuTs-Divisional Offlosr ia case of Traftsfer or Relief, all aeceasary iafomatioa teiag supplied ty the Believed Offloor- 



Were receipts for tlie fnll airronnt 
of impreftt received by you signed 
by the several inaprest-holderB ? 
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Questioas to to replied ty a SiTj-Divisioaea Ofloet m case of Traasfer or ReUef. all aeeessary lafoimatiou teiag supplied ty the Believed Ofaeer. 



At what intervals are labonrers paid, 
and are there any arreara doa of more 
than a month’s atandiug !! 

(a) What explanation is given of the 
delay in paying np ? 
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(c) Are the acconnts of daifj receipts 
and issaesy Form Nos. 8, 13 & 14 
writlea ap to date and kept sepap 
rateiy for stock and tools and plant? 
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(a)' And witA w&ai resdt f 
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Qftestions to lie ropUel to 'by ft Sulj-dlTlsioaal Offloor Itt oftseof Tianefer or Belief all aeeeaaftry information Ijoinjf supplied by tie Believed Officer, 


12 



What adranoea to eoDtraetars aiiid others 
are outstanding in excess of ^ork 
done or materials delivered I 




Qneationfl to Do replied by a Sub-Dividoaol 0£loer in OAse of TrAnef^r or Bdirf, all neeessary iafbrmaiioa being anppllod by Ibe Beliered Offieer. 
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14 



any man' employed in tBe SuB^division 
'whose pay is charged to works, but* 
who is not solely employed on the work 
to which his pay is debited t 


15 
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^dstioaa to to replied to ty a 8ut-dl7ldloxial Officer ia case of Traaefef or Belief all aooessary iafbnaatioa teing aappUelty the Believed Officer, 
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P. W. A, Fom. No. 91 


ANNUAL CBRTIFIOATES OF BALANCES. 

(See paragraph 672 of tlie W- A. Code) 

For the year ended SOth Ahan IS J?, 


CiETWiCJiTi! No. I— Stock. 

A'^ Jlf«n«/lac<wr6.— -Certified (1) that the oloBing- balance of Enpees jn the accounts 

the head '^Manufacture’’ for Abau F.^ consiBted, with the eKceptious noted bolow* only of 
the unadjusted charges upon operations in progresB, (2) that all outturn from the operations has 
been duly brought to acconntj and (3) that the closing balance does not relate to any operations the 
accounts of which, should have boen closed and adjusted dunng the previous twelve months. 


B^Land Kilns^ eic.,— Certified (1) that the closing balance of Rupees*— ——in the accounts 
of the head “Land Kilns, etc,” for Ahan F., consists of the items enumerated below, (2) that 
all charges recoverable from other heads of account under rule or order have been duly credited to 
this bead during the year, and (3) that the balance in respect of each item represents, in my opinion, 
at fair residue which the operations of the coming seasons may be reasonably expected to bear at the 
•ptesoribed r^tes of recovery 


a 

(D 

xU 

HH 

Particulars 

Total number of years in 
which the capital account 
is to be cleared. 

y ear in which the^ capital 
charges were fi^rst incurred 

Gross Capital 
Chaegbablh TO hot 

or TBAR 

Total cbedits on ac- 
count 01 RECOYBRIBS 

to end or TEAR 

Balance outstanding at end 

of year 

Bern arks 

To end of previous 
year 

During year 

Total 

i 1 
■§ 

■W 

o 

r-i 

Q ^ 

0 

E-f 

a 

Ol 

be 

n 

T 

d 

Q 

Total 

li 

> 

1 

' 

1, 

J 

f 

1 , 

1 

» 

t 

1 

1 

1 

f 

\ 

tEs. 

\ 

1 

tEs. 

t Ee. 

1 

f 

tEs. 

» 

tRe. 

1 

1 

t Rb. 

t 

t Rs. 

* 



1* In ueEKtestOTpees onlyt 
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FORM No, 91^contd. 


C — Other 'Oerfcifiad (1) fctafc the olosiag balance of Rupees — i-*«**, under ^ the 

bead ^'Other subhead,’^ in the Stock Acooant for Abaa Ft, represents tb® value of Stock Materiale, 
detailed quantity aooonnta whereof have been maintained in aooordauoe with the prescribed proce- 
dure, and (2) that, with the exceotions noted below, none of the materials stocked are in excess of 
the probable require ments of the works of the division for the subsequent *“ twelve months 


d 

a 

<D 

Particulars 

j 

Value 

Bemarks 



tBs. 


1 

Unserviceable Stock ... ••• 

(No details required.) 


(State the steps taken to 
obtain the neocessary sanc- 
tion to write off the loss.) 

2 

Serviceable Stock in excess of the requirements of the 
next Twelve mouths, but which in my opinion it is 

1 necoessary to keep in reserve. 

(No details required.) 

1 


3 

Snrplug Stock, u s., serviceable materials which are 
available for sale or transfer, 

(No details required.) 


A s per separate list forwarded 
to the Superintending En- 
gineer for orders under 
cover of letter No, , dated 


Total «.* 




t Or any other period thattho Qovernment may have prescribed* 
t In nearest rupees only. 


Oertihcatb No Workshop stjaphinsi, 


Certified (1) that the closing balance of ^npees " ■i.i u imm u ^ Ja the aoconuts of 

the head ''Workshop Snspense^' for Aban Fj, consists of the adjusted charges for labour and 
materials on the undermentioned jobs in progress, which for the reasons noted against each, it was 
not possible to adjust in the aoooants for Aban' F., as required and (2) that action has been taken 
to ensure their clearance in the Supplementary Acooant* 



CsBTinoATK No. SnsmsB Aaaouuis and DjcpipsiTs, 

Certified (1) that the closing balances of the accounts named in the margin (as epecified 

. against each) fop Aban P., have been reviewed in 
Pnrohases... Credit balance of Rupees*-- - detail, (2) that no items are ‘ included therein ■which 

under rale do not pertain to the account concerned* 
MiaceU^eous P.W, Advance8,.,tLebit balance (3) that with the exceptions noted below, none of the 
of Rupees ^ items, in view of the period it has been ontstanding 

, ^ , or of any other cironmstanoes which may diminish 

Deposits,,, Credit balance of Rupees— m the chance of its recovery, calls for any special action 

^ ^ to effect oloarance, and (4) that, in respect of the 
exceptions specified, neoessaiy action is being taken under my orders. 



Serial No. 
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FORM No. 91 contd, 

‘ . ( 

Cebtificate No. 4. — WoRrs Accoonts 


P, W, A. Form No. 91 


A. — General — Certified (1) that the accounts cf all works, the actual construction of which ia 
completed, have been closed as far as possible, and (2) that ia cases iu which the acoounta of such 
works have still to he kept open, arrangements have been made to ensure that no further charges 
Will be incurred without mj permission as required. 

B* — Meteriah — Certified (1) that in respect of each work in progress in the accounts of 
which the suspense head ^‘Materials” is being operated upon, a report of valuation in Form 37 has 
been prepared as for as 30th A ban F., and reviewed by me, (2) that the statement below seta forth 
the calculated value of the unused materials at site of works and the resnlts of the last verification of 
materials, and (3) that the unused balances represent, in all cases, the value of the materials intended 
for the actual requirements of the works concerned f 



t In nearest rupees only, 

t If the materials relating to a work were not verified duiing the previous twelve monthsj the 

reasouEi for tbo commission should recorded ia (bis ooiamn. 
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FORM No. 91— — cojiicZ. 



Serial No. 


FOBM N0| 


P. W. A. Fam No. 91 i 


t 


O^^Gontractofs and LahoureTt r-^Oertified (1) that the closing' balances of the accounts of 
^‘Contpaotors’’ and '^Labonrers/^ as maintained in Registers of Works in respect of works the 
accounts of which were open on the 30th Aban P,, ware as detailed below, (2) that the total of 
the Contractors’ balances as shown in certificate (I) has been reconciled by the Divisional Accountant 
with the total of the balances in the Contractors’ Ledger, (3) that the Laboarers’ balances have been 
Bimilarly reonooiled by the Sub-divisional oflBoers concerned with toe -relevant records of unpaid 
-^fages, (4) that there has been no abnormal delay in closing or adjusting the accounts of contracts 
which are no longer in operation, (5) that all ‘^Secured Advances^’ are covered by duly , executed 
indentures in -Form 31 which I have seeu are in existence in the divisional ojBBc 0 ,iand (6) finally, that 
none of the other outstanding debit balances represent any overpayments, or have become or are 
likely to be irrecoverable 



DETAIL OP BALANCES 



Goutbactobs 



Full Name of work 

Advance 
payments 
( Debits) 

Secured 

advances 

(Debits) 

Other 

transactions 

Debits 

Labourers 

Bemarks 


Credits 




t Rb. 


t Rs. 


tRa, 


Total ... 


t In nearest rupees only. 

NOTH (a) 'N’o advances are perrnis^ible If in nny special oaao P.W D* obtains sanction of FinanceDepartment, 
and make paymonts, suob advances as well as ^^7 unat homed advance made should be entered in oolum fTo. 3. 

(b) Secured advances meams paymeotB lor materials at site. 
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FORM No,,91...oonc&i« 


• OiBBTiviOATS No. 5...Abbieass 07 Bbvjbkus 


Certified (1) that tbe Register of Rents of Buildings and Land, and other records of assessment 
and realisation of revenue, for the year ending 30th A^n F., have been reviewed in detail 
and that all immoveable poperties belonging to the division which are available for setting ont, 
and other important aonroea of revenne. are entered in the relevant registers with full particulars, 
(2) that adequate action is being taken under my orders in respect of revenne which remains 
unrealized for more than one month by reason of dday on the part of the tenant or other person 
concerned, and (3) that there are no arrears which have become^ or are likely to be irrecoverable. 


1 


JXviaional Accountant 


Divaional Officer, 



NOTES 


(r-wia para and BS3 oj the P, TF. A. Code) 

1. Strike out the Form No. of auy 
docmnopt not forwarded, submission bein^j 
nneccessary. If any doonment due is not ready, 
suitable note of explanation for delay and the 
probable date of its submission should be record- 
ed against it in the column for ^’Bemarks/’ 


38S 

Pi -W. a. Form Uo, 82* 

Division — 

Sub-Division — 

Month. — 

List of Monthly Sub^Divisional 
Accounts. 
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List of a[eiitiU7 Sti1)'Z)ivisio&al AeooutB* 


JH vision itonth P. Sub-Divimti' 


Form 

No. 

Name of Docoment 


- 

No. of 
Docnment 

Remarks 

9 

Ahstraot of Stock Baceipts with 

•M 




8 

Eztraota from Itegister of Stock Beceipts 

aat 

a»4 



10 

Abstract of Stook Iseoea with 

aac 




8 

Extract from Register of Stook Issoea 

• •• 

• •• 



7 

Receipted Invoices and other Vonchers 

«s« 




18 

Survey Reports 


«** 



13 

Account of Receipts of Tools and Plant 


§•« 



14 

Aooonnt of Issnes of Tools and Plant with 


a*« 



7 

Receipted Invoioes and other acknowledgments in 
the above ... ... 

support of 

as* 



18 

Survey Report relating to above 

aaa 

a* 



93 

Detailed lists of Works Abstraots A, with 

•«« 

aa« 



83 

Works Abstracts A. for Major work etc., 

• •c 

t« • 



35 

Detailed statement of materials 

!«• 

90* 



36 

Oat-tnm Statement of Manufacture 


a«« 



S3 

Transfer Entry orders ... 

tat 

aai 



93 

Detailed lists of works Abstraots B. witii 

saa 

«** 



34 

Works Abstracts B. for minor works 

• *a 

1 


■ 

53 

Transfer Entry Orders 

••a 

aa*| 



98 

Detailed list of "Petty works Beqnifiition and Aeooimta’^ with.., 



32 

Petty Works ReqnisitionB and Aooonnts 

m% 




53 

Transfer Entry Orders ... 

as« 

tWf 



58 

Other Transfer Entry Orders 

saa 

■•f 




Forwarded to the Divinonal 0£Seer. 


JUsiei- 


F, 


Siib-Vivitional Officer. 
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NOTES. 


{Videjpara S33 of the P. W. A, Code) 


P, W. A Fokm No. 93. 


Divisioa — 
Sub-Division — 
Month — 


Works Abstract 


A for Major Works . 
B- tor Minor Works 


Detailed List of 

Peti2f Works Requisitions and Accounts. 
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‘Works Alstraots 


Aj_for_ Majoi. Works 
S for lAinor Works 


Detailed List of^ 

retty irorks Be^uisltio&s aad Aoeott)its> 


Division 


Month 


F. Suhmdivision 




Accompanied by 

6 

IZJ 

'S 

*© 

Full Najcae of Work as given in 

tLe Estimate i 

Detailed 
Statement of 
Materials 
(Form 85) 

Out-turn 
Statement of 
Manufacture 
(Form 86) 

Transfer Entry orders 
(Form 53) 

CO 








i 



Svi-Diimond O^icer* 



38S 


r 


NOTES. 


•— — * Division — 

Fide para of the P. W, A, Ood6.\ 

Period — 


P. W. A.' Poem No. 94, 


Register of Miscellaneous Recoveries. 








N 0 T B S 
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P. W. A. Form No. 95. 


[ Vide para S9Z of the P. fV. A- Code ] Division 


Period 


Memo of the Review of Registers 
Books aad Accounts. 






P. W. PoBM No. 95. 
ICeuo of tbe SoTiev of 


Month of Aoconnt 


Isfcmdar 

Fniwardi 

Ardibebist 

Ehurdad 


AnieTdod 

• • • 

Sherawar 

••• 

Mehir 

«* * 

Aban 


Sapplemental Aocounta 
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NOTES 


P. W. A. Form No. 96, 


[ Vide para 59Z ef ihe P, W, Code ] 


Division — 


Register of Destruction of Records 




3»5 

P. W. A. Fobst No. 97. 


Ooaflde&tial Report oa tite verk aad Coadaet of SlTisioael Acoouatuits. 

( Sec Apfensiz 1 Paba 15 ) 

Name of the Divisional Aeeountant. 

Division in whieh employed. 

P&riod to which the report relates. 


(T. B.— The Dirieioeal Acconataat is responsible that, irhenever the submissioh 
of a report falls dne nnder the rnle qaoted abore, he gives timelj 
notice of it in writing to the Divisional Officer and invites his special 
attention to the rale). 


No. dated 

Forwarded to the Examiner 


Divisional Officer. 


.Division. 
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NOTES. 


P. W, A, Form No. 9S. 


1. Indent for forms will be made on printed Division 
forms and on form of accounts except these mentioned 
in the form of indent will be supplied. 


2. Indents for divisional forms and accounts will 
be sent to the Examiner eicher yearly or half yearly, 
i. a., in Azur or Khurdad of every year. 

3 Waste of forms should be discouraged. The 
practice of putting away registers with only 20 or 30 
folios used should not be encouraged. 


Indent for P. W. A. Printed forms- 
of accounts. 


Transmitted to the Accountant-General, P. W. 
Audit Branch, for compliance as 

No. Dated 


(The form given below is to be carefully filled 
up by the indenting officer, specifying the route and 
mode of carriage by whioh the forms are to be sent) 


To the 


of 


at 


care of 


/ 


To be forwarded by. 
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Indent for printed forms of Accounts. 



Remarks. 








2 



No. of 
forms 

Description of forms 

Stock in 
hand 

iNumber r»ov 
1 required 

1 

Remarks. 

21 

Master Boll 

(half sheet) 

• 




Do 

(full sheet) 





Do 

(inner sheet) 





Do 

(weekly) 




21(a) 

Daily Report of Labour 

(bound 100 pages) ... 




22 

Casual Labour Roll .*4 

.*« ••• 




23 

Measurement Book 

(Bound) 




23(8) 

Standard Measurement Books 

».• • « > • • t 




23 (b) 

Register of Measurement Books 

(Bound) 




24 

First and Final Bill 

(half sheet) . . ' 




25 

Running Account Bill— A. 

(full sheet) 



1 


Do Do 

(half sheet) 




26 

Rudniag Account Bill — B. 

(full sheet) 



1 


Do Do 

(half sheet) 




27 

Running Account Bill— C. 

(full sheet) 





Do Do 

(half sheet) 




28 

Hand receipt (bound 100 Forms) 

»*• ... p • • 



i 

29 

Pay Bill of Work Charged Establishment 



! 

SO ' 

Account of Petty Contractors 

.kl 




31 

Indenture for Secured Advances 

... ... .. ! 




82 i 

Petty Works Requisition and Accounts 




S3 

1 

Works Abstract A*— For Major Works (full sheet) .. j 




84 ^ 

j 

Works Abatraot B.— Minor Works 

(Eull sheet) ...i 




35 

Detailed statement of expenditure of 
estimated reqairemeuta ... 

materials compared with 

•*« ... 




86 

Outturn statement of Manufacture 


1 



87 

Report of value and verification of unused “ Materials 




88 ' 

Register of clearance of suspense account Materials. 




39 

Workalip 

.4* ... *f 




40 

Register of Works A. for Major Works (Bound 100 Pages) ... 




41 

Register of Works B. for Minor Works (Bound 50 folios) ... 




42 

Register of Manufacture ... 

(Bound 50 folios) ..4 


f 


43 

Contractor's Ledger 

4.. *.4 



44 

Detailed Completion Report 

(full sheet) 





Do Do 

(half sheet) 




45 

Coinpletion Statement of Works & Repairs 


- , . 


45(a) 

, Completion Certificate of Original Works 

- 


4 




400 


s 






4 , 


401 


No, of 
form 


Description of forma 


Stock in Number now 
hand required 


Kemarka, 


Sohednle of purchases 


(inner sheet) ... 


(Alternative form) 


(inner aboet) 


Schedule of Misoellaneons P. W. Advances 


(inner sheet) 


Schedule of Debits to Stock 
Stock Account 

Schedule of Establishment charges 
Classified Abstract of expenditure 
Schedule of Rents of Buildings and Lauda 


Schedule of . to Misoellaneons Heads 

Credits 


c 1 Debits , ^ Remittances 

*' -osanr tvsistt 


Schedule of Deposits 


(Alternative form) 


Monthly Account 
Abstract Book 


(Bound) 


Extract from contractor’s Ledger 

List of accounts submitted to audit 

Divisional Officer's Report of sorntiny of Aeonuots 

Register of Interest bearing securities (Bound) 

Account of fj fj ,,, 

Indent for service Postage stamps 

Register of seivice Postage Stamps (Bound 5D pages) 

Register of Tender Forms sold (Bound 50 pages) 

Transfer Report on the relief of a Divisional Accountant 

Transfer Report on the relief of a Sub-Divisional OflScer, 

Annual certificate of Balances ... ••• 

List of monthly Sab-Divisional Accounts 

r„t 

Detailed^iBt of B-For Minor Worka 

Petty Works, Requisition and Accounts 

Register of Miscellaneous Recoveries (Bound 100 pages) 

Memo of the Review, of Registers Books and Accounts 

Register Destruction of Records (Bound 100 pages) 



402 


5 


No. of 
FosmB 

Description of forms 

Stock in 
hand 

Number now 
required 

Remarks. 

97 

Confidential Report on the work and ooudaot of Divisional 
Aoooantant ... ... 




98 

Indent for P. W. Acoonnt Form ... 





CAPITAL & RBYBNUB ACCOUNT FORMS. 




1 

Capital and Bevenae Acconnt ... ... 




2 

Capital Account 




3 

Revenue Account ... ... 




4 

1 

Iziter^st A^ocooni ... ... 




5 

Aooonnt of Indirect Charges 




6 

Btatemeat) compariDg charges io date with Sanctioned 
iEiStimates »«• ••• ... ••• 




7 

Capital and Bevenue Accoont of Residences 




8 

Statement showing the Financial Resnlts of Irrigation under 
Prodnotive and unproductive Works ... ••• 





OTHER FORMS 




1 

Last F.<y Certificate Form .. ... ... 




2 

Application for Leave ... ... ... ... 




3 

Bond to be executed by Agents for drawing Leave Allowance ... 




4 

Register of Menials (Jtlonnd 100 pages) 




5 

Do Inoutobents of Cheques (Bound 100 pages ... 




6 

Do Service Book (Bound 1 00 pages) 




7 

Stock Abstract Book (Bound) 



L 

8 

Stock Account Current ... 




9 

Treasury Pass Book ... ... 




10 

Chalan Forms ... ... ... .. 

1 




11 

l^easnry Benait>tance Book ... ... 




12 

Detailed Statement of Permanent Establishment 

f i 

A 

i f A * 

\ 

‘ 1 > 

.4._ 1 

1 

1 





m 



CAPITAL AND REVJENDE ACCOUNTS 

FORMS 





Capital ANB Rbtsntjb A ocouktFohm Not 1 i^dtninistrfltiVC AcCOUlltS 

General Ahstrael of Financial Result Showing the Rstimafed cost of eonstruefion of Major Worh^ 

Interest on the Direct Capital 















4 OS 

for the year FasI! kizam’s goveenment, 

(he Capital Outlay thereon^ the Mev&nm derived therefrorrhy the Worhing Wxpemes and the Simple 
Outlay on those Works. 


Working expenses 

during lar • 


Net result oxolnding lutetest (differenoe 
between Bevenue and working expenses) 



Remarks 














406 


Catoal & Rbveituii AoooTrar Form No. 2 

S, S- B. TBB mZAU'S OOTBBBUBBT 

Project 


Oavital Account for and to end of — F. 



Direct charges 

( 

Cost of 
oonstraof 

Expendi- 

ture 


Heads o{ Accotint 

■ 

9 

m 

lion as 
now es- 
timated I 

against 

closed 

estimates 

Bemarks 

1 

2 


9 

5 

6 

7 

I Works : — 







(1) Head Works ••r 







Total 



, 




II Main Canals and Branches 







Total ... 







Il][ DistribaCaries 





1 

1 

Total ... 

, 






Special Tools and Plant 

Maintenance daring ooiiatraotion 

, 


• 




Total ... 







Total Works 




• 



II Establisliment 

HI Tools and Plant .. 

l7 Snspense Accounts 

• 






Grand Total 

. 






V Less— Beoeipt on Capital Aiscount 







Net Total 






> 

Apportionmeiiti ^ ^ 

• ipWviDpeaMe to 32a Irr^tion or £:• 

. i Capital Irrigation« 

1 



1 

' 








B- E* .B the HTuam’s Gfover&ment 
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CAPITAL A EBTESCB ACCOUNT Fom No. 3 


Revenue Aecomt for and to end of_ 


. Project, 


Beceipts 


Previous ■ 


Cbarges. 


j Remarks 


Previous 


Sale of water 

Receipts from plantations 

„ from other canal 
prodnoe 

■^ater Supply to towns... 
Navigation 


ll^iscellaneQua | 

Kent of buildings 

Total Revenue realized 
in P. W. J). 


Revenue realized in civi] 
Department. 

Total Revenue realized 
in P. W. D. and civil 
Dapartment. 


Extension and Improvements 
(1) Head Works 
(3 ; Main canals & branohes 

(3) Distributaries 

(4) Drainage and protective 

works .. 

(5) Special Tools & Plant ,, 


II. Maintenances & Repairs.— 

(1) Head works 

(2) Maui canals \ branches 
(S) Di-stributaries. 

■ 

(4) Drainage and protective 

work ... 

(5) Special Tools and plant 
Add unolassifiable outlay.., 


Total Extensions and Improve- 
ments and maintenance 
and repairs ■ 

IV. Egtablish merits 
V, Tools and plant 

VL Refunds of Revenue .. 

Total Direct charges .. 

Share of pol lection charges in 
the Civil Department 

Indirect charges 
Total direct St Indirect charge 


Deduct 

I. Old maintenance charges 

IL Dry asseBsment from beds 
of ooontas abandoned 

ni. Interest on sale proceeds 
and betterment fees 


Total DedncbioLS. 


Net Total .. 


Balance Net Revenue... 


Total Receipts 


Grand Total,,. 
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H. E. a. TSB SHAM’S GOVEBEUBBT 

CAPITAL & EBVENUE ACCOUNT JJ’oem No. 4 


Project. 


Interest Mcomt for and to end of. 






Amount 

I 

Amount 

1 



Bs. 

a. 

p- 


Rs. 

a 

p* 

Total Interest charges 

to end of 

1 



Net Revenue realized to end of 









P- 



[ 

Total Interest charges 

■ • ~ • '■A' 

for the 




Net Bevenue realized during 


1 



P 




P 






j 







Balance Net Rerenne * 


! 



Balance Net Interest charges t 





Total ... 


L 

r 

Total ... 

1 


'Am 


NOTE 

* THs item is need vHea there is excess Revenae. 
t This item is need when interest exceeds the total Net Revennet 


B. B. B. the Bisam’s 


CAPITAL & REVENUE ACCOUNT Foem No. 5 


Account of Indirect Charges for ani to end 


Particulars Previous 


Capital:— 

Capitalization of Abatement of 
Xjaud Revenue •*> 

Audit and Accounts Establishment 

Total Capital Account. 

Revenue:— 

Capitalization of Abatement of 
Land Revenae ... 

Audit and Accounts Establishment 
Total Revenue Accoant. 


Remarks 
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B, S. B. Tile Bizam's OovnnmdBt. 

CAPITAL & REVENUE ACCOUNT Pobm No. 6 


Frojed 


StaUment Ootnp&Hiig ekarges to date ioitk Sanctioned Estimates 


Farticakrs 


Charges Against closed 
sanctions 

Cnrrent sanctions 

S =3 

S o 

P CD 

.12 «a « 

-5 n g aJ 
a'S ° S 

H “ § S 

m s 

® a 9 
h 2 

cj 

.12 o o 

S 

S§S 

fc( g'd 

Total 

0 

4a 

0 0 

g 

Araouni ojE 
sanctioned 
estamate 

CTn-spent 
balance of 
estimate 


Total 
charijfes 
to date 
against 
old and 
oarrent 


Remarks 


Authority 

No. 

and date 


Amount 

of 

estimate 


Direot charges 
Works 

Establishment , 
Tools & plant. 


Account ... 


Total ... 


On Capital 
Account 


Net Toital 

Indirect ohargeBj 

Capitalized 
Abatement of 
land fievenne... 

Audit k 
Account Estt. .. 


Total Indirect 
charges 


Grand Total ... 




No. 


No. 




412 

Capital and Eevbnpb Account Form No- 7 


Capital an& Bamao Aoeounts ot 


jocalifcy 


Serial Particulars of 

No, JBuildings 


1 



oa 

§ 

Amount allowed for 


Capital outlay 

^ g 

3 8 

^ s 

: years 
Reven 
1 have 
t 

Maintenance at 2x 
of the capital ontlay 

Main- 




O ® Q- 

°'3| g" 




To end of 
previous 
year 

During 
the year 

To end of 
year 

^ ^ 
o6 O 4> 

p 

a ^ i s 

Ordinary 

Special 

Total 

during 

year 


I 1 I 


8 


9 


10 






41 S 

fiesldenoea ysac 134 Fasli. 



1 

a 



1 

cc u 

© ed 




® I 

EBMA.h.K!4 

ten&ticG oharges 

C3 

§ 

cs 

laterest onargea for the year 
at 5°4 

to © ^ 

i-H *-l ^ 

ils + 

Rent realized dur- 
ing year 

'S s,i 

1. Explanation cf short 
reahaatloDs 



u 

o 




fl O tH 
fl © ^ 




2. Reference to orders 




la ® ^ 

'ri ^ e- 




tH 


<=■1-5 

fixing special Tents etc. 

To end of 
previous 

To end of 
year 

0) 

bo 

ca 

^ i 

(D 

0^0® 

oi Q ^ 

1 

Total 

„ 33 p a 

5 *0 ^ "o 

i'S ® 
9 * 

i - 

a o 

Amount 

43 O 

5 ^ 

liiH 43 /-^ 

T3 K *30 

3. Explanation of excess 
of average annual Maiu- 
tenan ce charges over the 

year 

> 

< 

S 

O o 

1 og-" 


j2 

§ 

|i» 



^ O © 1-4 

“ ? 0 
bo ^ 

amount permissable co- 
lumn 9 + 10, 

Vi 

18 

14 

15 

16 

17 

38 

19 

20 

21 

22 

28 





